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WATER WORKS OF GARY. IND. 








STATION OF GARY HEAT, LIGHT AND WATER COMPANY, NOT YET COMPLETED 


HE town of Gary, Ind., as is undoubtedly known to most 
of our readers, was established as a necessary comple- 
ment to the immense steel plant of the U. S. Steel 

Corporation on the South Shore & Lake Michigan. The en- 
tire site was almost entirely a sandy waste whose general 
elevation was about twelve feet above the lake; the land being 
rolling, with ridges from ten to twelve feet high. At the time 
the town was laid out there was no existing settlement, and an 
unusual opportunity was offered to the engineers in the de- 
signing and construction in its entirety of a city designed fot 
a population of one-quarter million people. A combined system 
of sewers was designed and has been to a considerable extent 
already constructed. Streets have been paved with permanent 
paving, gutters, curbs and sidewalks of concrete have been 
laid, all with the idea of adopting and adapting to the local 
conditions the latest approved ideas in municipal construction. 
The water works of Gary, Indiana, are owned by the Gary 
Heat, Light and Water Co. The source of supply is Lake 
Michigan, which is as pure as could be desired where there is 
no contamination from sewage discharge. Extensive lake 
surveys have been made near Gary by the Indiana State Board 
of Health and the water found to be absolutely free from pollu- 
tion at all times. The nearest sewer that empties into the lake 
is about seven miles away. Gary itself dumps its sewage into 
the Calumet, which empties into the lake many miles away and 
eventually some sort of purification will be applied to this. 
The intake is one and one-half miles out in the lake, and the 
pumping station an equal distance inland. The two are con- 
nected by a horseshoe shaped concrete tunnel equivalent in 
area to a six-foot circular section. This has an average depth 
of about 95 feet below the surface. For the purposes of ex- 
cavation shafts were sunk at the pump house site and at the 
shore line. The tunnel, which is in clay, was constructed under 
air pressure, drifts being made in both directions from the 
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PLAN OF CRIB. - 
DETAILS OF SUBMERGED CRIB, GARY WATER WORKS 
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shore shaft and toward the lake from the pump house shaft. 
The went through considerable water bearing 
sand, were built by using a cast-steel shoe, on top of which 


shafts, which 
the brick lining was built, which gave sufficient weight to sink 
the shoe. The sand was removed from the interior by means 
of a clam-shell bucket. After clay was reached the shaft was 
loaded with a weight of 298 tons and the shoe sunk far enough 
first shore 


into the clay to make a water-tight joint. In the 


shaft which was sunk this joint was not perfect and the shaft 
had to be abandoned. After the joint was made the shaft was 
pumped out and further excavations were made by laborers by 
hand, wooden lagging being put in and the brick lining built 
as the excavation was carried down. 

The crib is of the submerged type, sunk in 46 feet of water, 
and is probably the largest of this kind on Lake Michigan. It 
is octagonal in form, 10 feet high and 70 feet across, and was 
built of timber and stone. On top are four ports each 5 x 18 
feet. With this large port area the velocity of the water enter- 


] 


ic tunnel, when working at maximum capacity, will be 


With this low velocity and 


ing tl 
less than three inches per second. 
the submerged intake it is not anticipated that there will be 
any trouble from clogging by needle ice. 

The crib was built in South Chicago and towed to position 


where it was sunk. A temporary wooden crib was built on 


top extending to the surface. Inside this a sheet-steel shaft 


was sunk in a similar manner to the shore shaft, the masonry 
crib to the bottom. From the bottom of 
feet of 
and a bulkhead put in. <A test pipe provided with a valve was 


When the land 
pleted to and connected with this section and the test valve 


extending from the 


this shaft about 25 tunnel was built toward the shore 


inserted in this. tunnel from the was com- 


opened, very little water was found and the bulkhead was 


The temporary crib and steel shaft were then 


easily removed. 
removed and that part of the work was complete. 
The building of the Gary Heat, Light and Water Co. is a 
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structure of pleasing appearance made of particularly fine con- 
crete blocks. The architectural design was made by Mr. V. A. 
Matteson, of La Salle, Ill. The right end of the building, on 
the ground level, is occupied by the electrical equipment, con- 
sisting of transformers, switchboards, etc. The left end, at a 
lower level, is occupied by the pumps. The interior is finished 
for a height of seven feet with glazed white tile, while above 
that buff brick is used. All the 
yellow pine. A bridge along one side of the pumping section 
A 7¥%-ton crane 1s 


interior woodwork is ot 
serves as an inspection gallery for visitors. 
installed for handling the machinery. 
The pump shaft rises about four feet above the floor. For 
30% feet down from the top it is 18 feet in diameter. From 
there down it is 10 feet. The water rises through the ten-foot 
shaft and passes out through a rectangular screen 8 x 11 feet 
into the outer chamber or suction well. The ordinary suction 
lift will be about ten feet, with a maximum lift of twenty feet. 
The pumping equipment consists of four five-million-gallon 
centrifugal pumps, R. BD: 
Two of these are for domestic service and two for 


single stage manufactured by the 
Wood Co. 

fire service. Each domestic pump is provided with a sixteen- 
inch suction line. The fire pumps will ordinarily take their sup- 
ply from a header connected to the discharge side of the do- 
mestic pumps, but a twenty-inch suction line is provided which 
can be used in case of necessity. All the pumps are driven by 
General Electric Co. induction 
phase alternating current at 25 cycles and 440 volts. 


motors furnished with three- 
The motors 
for the two domestic pumps are 250 hp, while those for the fire 
pumps are 175 hp. All operate at 750 r.p.m. The specifications 
for the domestic pumps call for a delivery of 3500 gallons per 
minute, with a maximum suction lift of 20 feet and against a 
head of about 125 feet, and require an efficiency of 75 per cent. 
The fire pumps are required to raise the pressure 50 pounds 
above the header pressure and to have the same efficiency. 


The piping connections between the domestic pumps, the fire 








SINKING SHORE SHAFT INTO CLAY WITH LOAD OF 298 TONS, INCLUDING FREIGHT CAR AND TANK FILLED WITH 
WATER. 
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pumps and the water tower are such that the fire pumps can be 
put in service without the operation of a single valve. The 
domestic pumps deliver to a header, one end of which is con- 
nected to the distributing mains and the other to the 300,000- 

This header also serves as suction supply 
Between the header and the point where the 


gallon water tower. 
for the fire pumps. 
fire pumps are connected to the mains is a check valve and 
when the fire pumps put pressure on the mains, this valve 1s 
seated. It will be seen that this 
arrangement gives a supply to 
the fire pumps even if some ac- 
cident should happen to the 
domestic pumps and the only 
thing necessary to secure fire 
pressure at time is the 





any 


closing of an electric switch 














which puts the fire pumps in 

operation. All specials and 

piping within the building are 

of cast steel and were fur- 

nished by the Crane Co. Two 

a’. Beach Russ vacuum pumps, 

WK driven by 3-hp induction mo- 

aN tors, are provided for removing 
v4 air from the pump casings. 

ri } As the ground water level is 

wT high and seeps in under the 

Hy Hi foundation walls, a Yeomans 

automatic pump has been in 

stalled, which discharges into 

the sewer water taken from a 

sump. A recording Venturi 

GARY WATER TOWER ineter, built by the Builders 

Iron Foundry, of Providence, 


is installed. This gives a printed record of the water delivered 


and also gives the total amount pumped. A manometer is also 
provided for ascertaining the delivery at any particular instant. 


The 


The tank has a hemispherical bottom, and the elevation of the 


water tower is 30 feet in diameter and 60 feet high. 


top is about 130 feet above street level and 145 feet above the 


pump-room floor. This built by the American 


Bridge Co. 


tower was 
xary being a steel town, it is only natural that steel water 


pipe should be selected for the distribution. The type selected 
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CONVERSE LOCK JOINT FOR STEEL PIPE 


is known as the Converse Patent Lock Joint Pipe, manufactured 
by the National Tube Co. 
locking cavity, into which rivets on the pipe fit. 


The cast hub is provided with a 
A twist of the 
pipe locks the pipe in place and it is then calked in the usual 
Each pipe as it comes from the mills has a hub leaded to 


one end, so that only one joint has to be made in the trench. 


way. 


The pipe lengths are about 17 feet, so that less joints have t 
he made in construction than with cast-iron. The steel pipe is 
hoth kalamined and asphalted. 

Gary is laid out on the rectangular plan with alleys parallel 
to the numbered streets, and with few exceptions all piping is 
laid in the alleys. Where it was necessary to lay pipes in the 
streets, they were laid inside the curb line so that the pavement 
would not have to be disturbed in case they were ever taken 
up. The mains vary from 24-inch to 12-inch, with no laterals 
smaller than 6-inch. At all points where pipes cross they are 
the four radiating 
A complete gridiron is thus established and, with the 
encircling mains, an even distribution is furnished. Ludlow 
valves are used for those above 12-inch and Western Valve Co. 
that Mathews hydrants are placed in the 
middle of each block and are connected to the mains by six- 


connected and valves placed on each of 
branches. 


valves below size. 


inch lines, each provided with a valve. In many cases the 
hydrant connection is carried from the alley across private land 
The only dead ends in the whole 
All the piping was tested block by 


block under 150 pounds pressure. 


to the hydrant on the street. 


system are at the hydrants. 


The pumping equipment was put in operation July Ist and 
was run for about two weeks with the water being discharged 
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INTERIOR OF GARY HEAT, LIGHT AND WATER COMPANY’S STATION 
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PLAN AND SECTIONS OF INTERIOR PIPES AND FITTINGS, GARY WATER WORKS 


into the This was done to thoroughly clean out the 


sewer, 


tunnel. 

The Great Lakes Dredge & Dock Company built the tunnel, 
Green & Sons Co., of Chicago, had the contract 
for the distribution system. Schmidt Bros. Co., of Chicago, 
had the general contract for the pumping station and sublet 
the concrete block work to Rackle & Sons, of Cleveland, Ohio. 
The engineers were Alvord & Burdick, who have offices in the 


shafts and crib. 


Hartford Building, Chicago. 


STORMS CAUSE UNUSUAL DAMAGE TO SEWERS 

Hravy storms during the last few months have cost the city 
of Omaha, Neb., about $5,000 in the way of repairs to sewers. 
During the first seven months of the vear $11,714.39 was taken 
out of the sewer maintaining fund for repair work. This is 
about twice as much as was spent for the same work during a 
like period last year. The increase, according to City Engineer 
Craig, is due to the excessive rainfall, which on four or five 
occasions burst sewers in several parts of the city. 
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BIDS FOR CITY WASTE DESTRUCTORS 





Choice Between Two General Methods—Engineering Expert 
Should Be Employed—-Clear and Explicit Specifications 


to Be Enforced—Recent IIlustrations 


By WM. F. MORSE, Sanitary Engineer 
(Concluded from the July 7 Number) 

WHEN municipalities are about to call for bids for waste 
disposal plants there are some absolutely necessary preliminary 
conditions to be considered. The first of these is: What shall 
be the kind of plant to be built? 

There is a choice of two methods—by Reduction, meaning 
the garbage only to be treated for obtaining grease and a 
fertilizer, and by Jncineration, or destruction by fire of the 
whole or a part of the waste. 

In considering Reduction methods it must be noted that there 
is one place only in the United States having a population under 
12,000 where reduction is used, and in this instance the works 
were destroyed by fire in February, 1908, and are not yet re- 
built, though reported to be under construction. The forty 
other places using reduction methods are cities with a popula- 
tion of from 40,000 upward to the largest in size. It has been 
stated upon good authority that in no place where the daily 
output of separated garbage falls below 50 tons can the work 
be done by private contract with profit to a company, and 
certainly not with economy by the city. This puts reduction 
methods beyond the reach of smaller places, and they are to be 
attempted by the larger ones only under the best engineering 
advice after long examination of the conditions. 

If Incineration is to be adopted, then comes the question of 
what proportion of the waste shall be destroyed, whether gar 
bage alone or this combined with rubbish, or if ash collection 
also shall be included. There is also the question of the de 
velopment and use of power derived from combustion and 
whether this can be economically employed in the town’s work. 
The capacity of the proposed plant also depends upon the 
decision as to whether a part of the waste, meaning the garbage 
and refuse only, should be burned, or whether the disposal 
work shall include all of the collected waste of the city. There 
are some questions involved in a preliminary investigation of 
this kind with which the average municipal authority is no 
well acquainted. ‘These include the proportionate cost of re- 
duction and incineration plants, the value of power to be de 
rived from the combustion, the utilization of residuals from 
each form of furnace, and, more than all else, the cost of 
operation of the different kinds of plants. 

To thoroughly investigate preliminary conditions requires 
considerably more time and labor than are usually devoted to 
this purpose by municipal authorities, and it will undoubtedly 
be found valuable to call on the services of an engineer wel! 
acquainted with the question, who will in a concise report 
present the various methods, approximate cost and all details 
applicable to the special conditions in a much more compre- 
hensive way than would be arrived at by an examination by 
the city authorities. 

In drawing up specifications there should be clearly stated 
it the beginning the quantity and composition of the waste to 
© destroyed, with the seasonal variations according to the 
ocation of the town, character of the population and other 
ocal conditions. There should be stated clearly the purpose 
for which the plant is intended, whether to burn only the 
latchen waste and refuse or whether it is also to be employed 

1 the production of power to be utilized by the city. The 

‘cation of the proposed plant should be indicated and such 
drawings as will give a clear idea with regard to the surround- 
ng population, its critical situation with reference to possible 
iuisance, the avenues for transporting waste, etc. There should 
e¢ a statement of the cost of local material, lumber, brick, 
ement, lime and sand, and an indication of the wages paid 

‘’r masons, carpenters and laborers. 

The desire of the city to build a permanent fireproof building 
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with a view of long continued service, of the best material and 
the best approved form of construction should be clearly shown; 
or if, on the contrary, it is for a temporary purpose only with 
an exterior construction of wood or iron, this should be stated. 
The city should insist upon a certificate or letters from other 
places where similar plants are built, showing the time they 
have been in operation, the approximate amount destroyed, the 
cost of disposal, and generally all conditions which may affect 
the durability and the successful operation of similar plants. 

The city should require a definite price to be named for the 
cost of operation. This, of course, is governed to some extent 
by local cost of fuel and labor and by the character of the 
waste to be destroyed, whether carrying a larger or smaller 
percentage of moisture and containing a greater or lesser 
amount of combustible matter. The city should provide for a 
test or trial of the furnace in which the stipulated amount 
would be destroyed under conditions attending the operation 
of the furnace by city employees. This trial should cover a 
sufficient period of time to afford the city authorities an oppor- 
tunity to observe its operation under all conditions with every 
mixture of waste according to the seasonal variations, and 
to be continued not less than two to four weeks. During this 
period the contractor should have every opportunity to show 
that he has fulfilled the conditions of the contract, but in the 
event of a failure to do this, the city should insist upon a rigid 
observance of all provisions of the contract, regardless of con- 
sequences to the contractor. The question of sanitary opera- 
tion is one which should be guarded by every provision possible, 
and in trials of the furnace there should be a series of tests 
conducted which would demonstrate beyond any question the 
ability of the furnace to perform this work in a satisfactory 
ind sanitary manner. 

Provisions should be made for paymen‘s upon the ordinary 
engineering contracts, which usually are: A bond to be filed 
ly the contractor in an amount satisfactory to the city and of 
an approved surety company; upon the deposit of the material 

the ground the first payment is usually made and these 
payments continued at weekly or monthly intervals, according 
to the progress of the work. From 75 to So per cent of the 
work is paid for during construction, the remaining 25 or 20 
per cent being held until the final completion of the tests and 
1:s acceptance by the city. 

\ll these provisions and contracts are worthless unless in- 
~isted upon and enforced by both parties. 

rhis, in brief, is an outline of what should be done by any 
municipality in order to obtain a destructor furnace or garbage 
crematory which would be guaranteed by successful operation 
c!sewhere, and would by their own observation of its satisfac- 
tory performance be found to be suited to the purposes of 
the city. 

It is in the selection of the proposed furnace, in the judgment 
displayed in inspection of material and construction of the 
plant as it goes on, in noting its power to perform the specified 
contract, and finally, in the tests or trials which are made on 
behalf of the city, that the assistance of an engineer thoroughly 
competent to act on behalf of the city is found to be of the 
greatest value. 

A contract which involves the construction of a plant which 
is to be used continuously by the city, and which involves 
features not usually known to the municipal authorities, should 
be as carefully drawn and as rigidly carried through as any 
other part of the municipal work to get the best results. 

A contract of this kind should have the oversight and super- 
intendence of an engineer whose knowledge and experience 
are of more service to the city than the combined observations 
of the municipal authorities. It is, in short, a special class of 
engineering which should be brought to bear on behalf of the 
municipalities as though it involved the erection of a power 
plant or the construction of a sewerage or water system. We 
have only to note, in this connection, the results of contracts 
which have been let within the past few years by cities which 
have engaged engineers to make their preliminary investigations, 
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draw up the specifications, oversee the construction of the 
plant and superintend the final trials and test, to see that the 
results obtained by this method are of vastly greater utility to 
the municipality than those obtained by the loose method of 
asking for plants without requiring any special engineering 
superintendence. 

The first instance of this character was at Westmount 
Montreal, where engineers were engaged by the city. Every 
step of the preliminary investigation, construction and_ final 
trials was under their charge and superintendence. In this 
particular case, after four years’ work, the city has been able 
to show a revenue from the plant in continuous service which 
has not only diminished the cost of electric lighting, but has 
greatly lessened the actual cost of collection and disposal of 
the waste. 

A second unit of the same capacity is now called for by the 
same engineers on behalf of the corporation of Westmount. 

In two other instances, American cities have sent their 
own engineers abroad to investigate disposal plants and upon 
their return formulated data and plans for disposal plants 
accepted bids and installed large plants which have proven 
not only successful, but have so increased the confidence of 
the towns in this method that in each case they are now asking 
for additional furnace units to be installed. This could hardly 
have been done except from the knowledge obtained by investi- 
gation of experts who devoted their time and skill to the 
subject. 

In another instance, where one of the larger American cities 
took up the matter and placed the whole question in the hands 
of a firm of consulting engineers, there was obtained in a com 
paratively short period of time tenders which exactly con- 
formed to ithe specifications, and the construction now going 
on will undoubtedly prove that the recommendation of these 
engineers was of real value and the results far better than any 
that could be obtained under competition without definite data 
or clearly defined specifications. 

In still another instance, where one of the second-class cities 
of the United States is about to undertake the installation of 
a large plant for the disposal of all its waste, engineers have 
been retained to act, submitting 
portant feature of the preliminary investigation and to draw 
up plans which provide for the installation of one of the largest 
plants yet built in the world, and the disposal of its municipal 
waste under conditions that will require the most elaborate 


a report covering every im- 


designs and exact and scientific estimates from the destructor 
builders of the world. Had this city proceeded on the usual 
indiscriminate and open bidding there would result 


plan of 
that have flooded 


chaos and confusion from the bids would 
the officials. 

If this principle of obtaining exact information and prescrib- 
ing rigid forms and regulations for bids is valuable for the 
service of the larger cities, there is no reason to suppose that 
the same methods would not be equally valuable and equally 
practicable in smaller towns where plants of lesser size are to 
be installed. 

Phe experience of the country for the past twenty years has 
shown that nearly three-fourths of the plants built have gone 
out of use for one or another fault connected with the plants 
themselves. If any progress is to be made it is not by dupli- 
cating and repeating the errors of the past, but by intelligent 
discrimination as to what are really the best methods and the 
best apparatus to be used. 

It has now come to a point where any municipality desirous 
of disposing of its waste can be offered a choice of forms of 
disposal plants which shall not only be guaranteed to do the 
work required, but shall also produce a revenue in their opera- 
tion which will go far toward defraying the expenses incurred. 
It is not altogether a question of merely disposing of the 
waste, but it is a question of utilizing this for purposes of the 
city and obtaining a revenue from what heretofore has been a 
worthless output. But, in order to obtain these results, the 
municipalities must realize that certain definite data must be 


given, that the regulations and restrictions which are imposed 
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by the city must be enforced, that the plants must be propor- 
tioned to the capacity of the town and that, in short, the work 
shall be conducted in a scientific and modern way under the 
charge and control of persons who are thoroughly advised, and 
who, from their experience and engineering skill, give the city 
a better result than the municipal authorities can obtain by 
themselves. 





TESTING ELECTRIC METERS IN BALTIMORE 


At the request of Mr, Robert J. McCuen, Superintendent of 
Lamps and Lighting of Baltimore, Md., there has been passed, 
and was approved by Mayor Mahool on July 13, an ordinance 
providing for the testing and inspection of electric meters in 
much the same way that gas meters are inspected in many 
cities. Mr. McCuen has prepared this ordinance with great 
care, and it is believed to be the best which has been adopted 


by any city for this purpose. The ordinance is as follows: 


19A. It shall be the duty of the Superintendent of Lamps and 
Lighting to inspect, examine, test, prove and ascertain in the 


manner hereinafter specified the accuracy of the registration of 
any and all electvic meters used or intended to be used for méasur- 
ing or determining the quantity of electric energy consumed by 
any person or persons, firm or corporation, in the City of Balti- 
more; and when such meters are proved to be or are made cor- 
rect within the meaning of this ordinance, to stamp or mark all 
such meters, and each one of them, with some appropriate, dis- 
tinct and intelligible device. The said Superintendent shall enter 
in a book prepared for that purpose the date of testing, number. 
size, name of manufacturer, and registration of any meter proved 
and marked or stamped, and shall make a full report thereot 
annually to the Mayor and City Council of Baltimore. 

19B. The Superintendent of Lamps and Lighting is authorized 
to purchase for the use of the city such apparatus as will be 
required by him to carry out the provisions of this ordinance. 

19C. The Superintendent of Lamps and Lighting shall test 
the electric meter or meters used for the measurement and sale 
of electric energy to any consumer, at the consumer’s request, 
upon the premises of the consumer, and in his presence if he so 
desires, upon the payment in advance to the said superintendent 
of the sum of one dollar ($1.00) for each and every meter to be 
tested, to cover the cost of such test; and if any meter on being 
so tested shall be found to register inaccurately to the extent of 
four per cent (4%) or more, to the detriment of the consumer, 
the said fee shall be returned to the consumer and a like amount 
shall be paid to the Superintendent of Lamps and Lighting by 
the company, person or persons owning the meter, or furnishing 
the electricity, as remuneration for the testing of such meter. 

19D. 
is registering electricity inaccurately to the extent of (4°%) 
more then the Superintendent of Lamps and Light- 
ing, or his representative, shall order the company, 
persons owning such meter to readjust and make correct the 
said meter, or to remove the same and to furnish in lieu thereof 
a correct meter, within a reasonable time in the judgment of 
said Superintendent. 

19E. 


If it shall be found, upon any such test, that such meter 
four 
per cent or 
person or 


It shall not be lawful for any meter to be installed or put 
into use in the City of Baltimore for the measurement and sale 
of electric energy, which shall not have been previously tested 
and proved to conform to and be correet when compared with a 
standard meter or meters calibrated or standardized by the Su- 
perintendent of Lamps and Lighting, or his representative, at the 
testing station of said company, person or persons so furnishing 
electricity, and there marked or stamped by the Superintendent 
of Lamps and Lighting, or his representative. It shall be the 
duty of the Superintendent of Lamps and Lighting to have an 
inspector present at such testing station to ascertain the correct- 
ness of said meters and all instruments used in such testing and 
to mark or stamp the said meters, and for said inspecting, mark- 
ing and stamping at the said station, the said company, person or 
persons shall pay said Superintendent, for the use of the city, the 
sum of ten cents (10c.) for each and every meter so inspected 
and marked or stamped. 

19F. Any company, person or persons furnishing electricity 
convicted before a justice of the peace of any violation of the 
provisions of the five preceding sections hereof shall forfeit and 
pay the sum of ten dollars ($10) and a further sum of five dollars 
($5) for each and every day that each meter is allowed to be 
continued in use contrary to the provisions of said sections, after 
a reasonable time, in the judgment of said Superintendent, after 
a notice, ordering its discontinuance, has been served upon such 
company, person or persons by the Superintendent of Lamps and 
Lighting. 

19G. Any meter used for the measurement and sale of electric 
energy may be opened for cleaning, inspecting or testing by the 
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company, person or persons owning such meter, upon the con- 
sumer’s premises, or replaced by a meter tested as provided in 
section 19E hereof, whenever and as often as the said company, 
person or persons may find necessary, and an accurate record 
thereof shall be kept and shall be accessible at all times to the 
Superintendent of Lamps and Lighting. 

19H. All companies, person or persons selling electric energy 
within the corporate limits of the City of Baltimore, shall submit, 
as specified in section 19f£, all instruments used by them in so 
testing electric meters to the Superintendent of Lamps and 
Lighting at least once in every week for the purpose of calibra- 
tion, and the said Superintendent of Lamps and Lighting shal) 
test and certify as to the correctness of all such instruments so 
submitted, and no such instruments shall be used without the 
approval of the said Superintendent. In case of dispute as to the 
accuracy of the standards of the Superintendent of Lamps and 
Lighting, a standardization of the National Bureau of Standards 
in Washington, D. C., shall be taken as correct. Any person or 
corporation convicted of violating the provisions of this or of the 
preceding section hereof shall forfeit and pay a fine of fifty dol- 
lars ($50) for each and every such offense. 

191. It shall not be lawful for any person or 
destroy or duplicate the stamp or mark upon any electric meter 
or attachment thereto, or to open any electric meter used for the 
measurement and provided in 
Any person convicted of violating the provisions of 


persons to deface, 


sale of electric energy, except as 


section 19QG. 


this section shall be punishable by a fine of fifty dollars ($50) for 


each and every offense. 


19J. There shall be appointed by the Superintendent of Lamps 


and Lighting such number of electric meter inspectors as he may 
consider necessary to properly carry out the provisions of this 


ordinance. 
fk. This ordinance to 
Superintendent of 


effective at such time as the 
Lighting 


provisions of this ordinance, not later than October 1. 


become 


Lamps and may be in readiness to 


enforce the 


1809, 


SEWAGE PUMPING IN LYNN 


THE city of Lynn, Mass., was some time ago ordered by the 


directly into th 


Supreme Court to cease discharging sewage 


harbor from an outlet then in use, and to connect this sewer 


with another outlet sewer which was 11 feet higher. In order 


to carry out this order pumping was necessary, but the amount 


of sewage to be handled was small. The required plant has 


now been placed in operation. It is located in a chamber under 


the street surface, which is entered through a manhole opening 


Ihe chamber is 21 feet long, 11 feet wide and 14 feet high, 
built of reinforced concrete. 
The equipment consists of three General Electric motors 


direct-connected to centrifugal pumps. In order to obviate the 
necessity of priming, the pumps are placed below the level of 
the sewer. The sewage is drawn from a pit, which serves also 
with con 
tact appliances in the pumping chamber, which appliances are 
that 


reaches a depth of 2 feet one of the motors is put into opera- 


as a settling chamber. In this are floats connected 


so arranged when the sewage in the settling chamber 


tion, which actuates a pump having a capacity of 1,200 gallons 
per minute. Should the sewage continue to rise, another pump 
with a capacity of 4,000 gallons per minute is put into service 
by means of another float and controller, and if necessary a 
third pump of 4,000 gallons per minute capacity is started in 
with a tell-tale, 
which, if the pumps should fail to keep the sewage down, oper- 


the same way. The floats are also connected 
ates an indicator in the main office of the fire-alarm system 
when the department can be notified and a visit be immediately 
made to the plant. 

The pump chamber is ventilated by a fan blower, which is 
belted to the motor which drives the smallest pump. 





WOULD REDUCE COST OF STATE ROADS 
THe Maryland State Roads Commission is disappointed by the 
Of eight 
contracts on which tenders were recently received, all but one 
were rejected and something must be done to reduce the cost of 


high cost of road work as indicated by recent bids. 


building highways below the average price of $11,000 recently 
bid. The Commission will either undertake to do the work by 
direct employment of labor or will reduce the width of the 
roadway and the depth of the road metal. 
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SEWER PIPE SPECIFICATIONS 





Report of Committee of Society for Testing Materials—Re- 
quirements and Tests of Pipe and Specifications for 
Laying Are Being Investigated 





At the convention, during the first week in July, of the 
American Society for Testing Materials, the Committee on 
Standard Specifications for Vitrified Clay and Cement Sewer 


Pipe, Dr. Rudolph Hering, Chairman, made a progress report, 
which is given in full below: 

The work of the committe has not for several years been 
This has been 
due to the difficulty in obtaining sufficiently authoritative data 
to permit formulating 


pursued as actively as was hoped and desired. 


even preliminary conclusions regarding 
the strength, durability and fitness of the materials now used as 
well as others more or less untried. The entire subject was 
found to be both here and abroad in an unsettled state, due to 
radical differences of opinion among those who had given the 
greatest attention to it. Absence of available funds for original 
investigations by the committee has prevented or delayed secur- 
ing information which the committee has considered essential. 
\ll available data have, however, been compiled, and during the 


past two or three years increased interest, both in this country 


and in Europe, has produced much valuable additional in- 
formation. 
A large number of tests have been conducted by several 


members of the committee, and these results are now available 
Attention fact that the 
Committee on Standard Specifications for Clay and Cement 


for its use. should be called to the 
Pipe of the International Society for Testing Materials has been 
at work on the subject for a number of years and has only 
recently presented a preliminary report regarding certain phases 
of the subject. The fact that this report was in preparation led 
your committee to hope that it might form a basis for the work 
in America, and it was thought wise to await the results of the 
European investigation before reaching preliminary conclusions 
in America. 

During the last twelve months the chairman, during a visit 
in Europe, made personal inquiries and examinations into the 
subject and consulted with some of the active members of the 
International Association for Testing Materials. He found in- 
terest in some quarters and apathy in others. Among the inter- 
ested parties there were, as here, differences of opinion, chiefly 
due, however, as he believes, to differences in materials and ‘in 
their use. He that arrived when 
useful work in standardizing can be inaugurated in this country 


believes the time has now 
with a promise of arriving at practical results. 
The Committee of the has done 
some effective work and its preliminary and tentative report 
will be of much service to this committee. 
A recapitulation of the 
American 


International Association 


reference to 
than the aforesaid 
report, has been made by the chairman since his return from 
Kurope and during the coming year will be presented to the 
committee for discussion, elaboration, verification or amend- 
ment, with the hope that conclusions may soon be arrived at 
for a final discussion before the society. 


whole subject, with 


needs and on a broader base 


The subject seems best divided into three classes: 
1. The demands made upon the sewer pipes. Under this head- 
ing all demands relating both to the materials of vitrified clay 
and cement and to the usual methods of construction, as well 
as those relating to the several uses of sewers, should be stated. 

2. The practical tests which will secure materials and manu- 
facture that will answer these demands. Under this heading 
should be set forth the qualities of the materials, the efficiency 
of the manufacture and the actual strength and durability of 
the different materials and combinations of materials used in 
different parts of the country, and the serviceability both of 
the completed pipe line and of its elements. 

3. Specifications for the work of laying pipe lines under dif- 


ferent conditions. Under this heading ‘shotld be given conclu- 
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sions regarding transportation and delivery of the pipe to the 
site of the work, the preparation of the trench and foundations, 
the laying and joining of the pipes and the refilling of the 
trenches, so that the pipes manufactured from the available 
materials, and laid according to the above conclusions, will 
furnish in every way a satisfactory and reliable structure. 

At this time it is practicable to present as a preliminary basis 
a list of the demands under Class 1. Much information is 
available for Class 2 and Class 3, and it is the intention to bring 
the whole matter under discussion during the coming year, and 
to complete it by making such additional new tests as the com- 
mittee may find necessary and as may be practicable. 

The demands upon sewer pipes are: 

(a) As to strength—This includes resistance against rupture, 
homogeneity of the material, the age of cement pipe before 
put into use, and the vitrification of the clay pipes. It includes 
also the necessary data for the thickness of shell, the impor- 
tance of fire cracks in vitrified pipes and hair cracks in cement 
pipes. The proper requirements stated for the 
strength necessary to resist crushing, bursting and impact, un- 


should be 


der various practical conditions. 

(b) As to durability—This includes resistance to wear and 
tear, There should be given the required resistance against 
abrasion by sand or gravel at high velocities in glazed aad un- 
glazed pipes, the density or specific gravity of the material with 
relation to its porosity and capillary absorption of moisture. 
There should be considered the corrosion of glazed and un- 
elazed vitrified clay and Portland cement pipes by acids, alkalis, 
steam, frost and gases. An inquiry should be made into the 
merits of protective coatings or linings for Portland cement 
pipes to resist the usual chemical actions of certain ingredients 
of sewage. 

(c) As to serviceability—This relates to the efficiency of the 
pipes to perform the best service. Under this heading should 
he considered the question of smoothness, the glazing of vitrified 
pipes and blisters; the best sectional form for various purposes, 
and the warping of pipes, including the permissible deviation 
from true, straight pipes and regular curves or specials. The 
best lengths of the individual straight pipes and specials should 
be determined. The ends of pipes, with reference to making the 
best joints, should receive most careful study to determine 
the best practice for different conditions, including hub and 
spigot, butt and collar, and beveled joints. All specials, such 
as branches, spurs, curves, etc., should receive attention with 
reference to recommendations as to their size and form. 

With the program thus laid out, the committee is ready to 
proceed with the work. 





CORRESPONDENCE 


FOR BUILDING A RESERVOIR 
Municipal Journal and Engineer, 
New York City. a 
Gentlemen—Will you please answer the following questions in 
reference to water works? 
If part of a watershed is cleared of timber and brush to make 
room for a reservoir, the water in the reservoir to cover the 
space to be cleared, will it diminish the flow of water or diminish 


the present water supply? 


What is the absorption or evaporation in a reservoir? 
It has been argued here that the clearing of the woods will 


diminish the supply by giving the sun’s rays a greater chance 
to absorb the water. On the other hand it is argued that the 
trees and brush absorb as much as the direct sun’s rays. Then 
again it is said if it is greater in either way, the difference is 
inconsiderable. Some state that the absorption or evaporation of 
reservoir is one-quarter inch per day. 

Yours very truly, We i. dt 


water in a 


Water might be lost in a reservoir in two ways, as you sug- 
gest—by evaporation and by seepage. The seepage water. 
however, would again join the stream further down unless the 
geological structure were such as to cause it to be diverted 
through faults in the rock. Evaporation taking place through 
the medium of vegetation, combined with such surface evapora- 
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tion as might occur from the earth itself, ordinarily equals 
about 50 per cent of the rainfall in the New England and 
Eastern states. (It may vary from 10 to 20 per cent from 
this under various conditions.) The other 50 per cent reaches 
the stream either directly over the surface or by underground 
seepage. I believe that the rainfall in your city is about 4o 
inches per year. The above assumption would therefore indi- 
cate that about 20 inches per year would reach a stream and 
20 inches be evaporated from vegetation and soil. Tests of the 
evaporation from a number of reservoirs and lakes in the same 
section of the country have given results varying from 25 to 48 
inches per year, the average being about 40. From these fig- 
ures it would appear that the evaporation from a reservoir in 
your section of the country would approximate twice that from 
the same area if covered with normal vegetable growth. 

These figures are, of course, merely approximate averages, 
and the conditions at the point which you have in mind might 
be such as to give directly the opposite results. For instance, 
a small reservoir entirely surrotinded with trees which cut off 
the wind, and by high hills which reduce the number of hours 
per day when the direct rays of the sun can reach the surface, 
might have an evaporation figure of not more than 20 inches 
per year. Moreover, a shallow, porous soil over impervious 
rock or clay might permit the rain water to drain rapidly into 
the stream and thus hold back so little that there would not be 
50 per cent of the rainfall available to the vegetation, and as 
much as 70 or 80 per cent might reach the stream. 


SEWER CONNECTIONS 


Editor, Municipal Journal and 
New York City. 

Dear Sir—-We have prohibited plumbers in this city from cut- 
ting into tops of vitrified sewer pipe in order to make con- 
nections. A couple of cases have come up in which the Y’s are 
not in the positions shown upon the map, making some such 
work necessary. I desire to know what is usually done in such 


engineer, 


cases. Are the pipes cut, or are three or four lengths of pipe 
taken out and a Y inserted? 
Yours very truly, N. V. W. 


Both of the methods suggested by you are employed for 
making connections where no Y is provided. A plan for in- 
serting a Y, which the writer prefers to the one outlined by 
you, is done as follows: Break one length of pipe where the Y 
is to be inserted and break off the top half of the bell facing 
Also break off what will be the top half 
of the bell of the Y Then insert the 
Y upside down and revolve it into the proper position. You 
will then have the Y in place with a broken bell at each end, 
each of the breaks coming on top of the sewer. The Y is 
blocked up into place by tamping earth under it so the flow 
line is continuous through it, and the joints are made as usual; 
at the same time cement is plastered over the tops of the joints 
to take the place of the missing portions of the bells. This as- 
sumes that the Y is the same length as the sewer pipe removed. 
If this is three feet, three-foot Y’s can be obtained. One disad- 
vantage of springing in a Y as you suggest is the difficulty of 
getting all the pipes to line and grade afterward. 

Some engineers, instead of inserting Y’s, cut a hole in the 
side of the pipe and insert a 4-inch house connection therein, 
supporting the 4-inch pipe and sealing the joint by packing ce- 
ment well under, around and over it. Theoretically, this should 
be all right, but the danger of cracking the sewer in cutting the 
opening or of allowing the 4-inch pipe to protrude into the 
sewer which would interfere with the flow, and the tempta- 
tion not to remove a pipe cracked in this way, even when such 
crack is known to exist, all seem to us to be arguments against 
this method. 

It may said that in case of a sewer 15 inches or more in di- 
ameter, the objections to cutting the opening and inserting a 4- 
inch pipe in or near the top of the sewer would not be so seri- 
ous as in the case of a smaller pipe; and this lessened disad- 
vantage and the increased cost of large Y’s might be sufficient 
arguments for permitting the use of this method. 


the opening just made. 
which is to be inserted. 
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An Anti-Grafting Association 

CoMBINATION in restraint of trade is illegal in this country, 
but we wish to propose one which we are sure will never be 
suppressed by any court. The trade to which we refer forms 
the subject of the following editorial, which appeared in the 
Lawrence (Mass.) American: 


The testimony of a representative of the Hassam Paving Com- 
pany, before a Royal Commission at Montreal, to the effect that 
the company paid a royalty of 60 cents a yard to influential par- 
ties, in order to secure city contracts, is significant. 

The representative of the company frankly declared that the 
only way to get a city contract was to pay a subsidy for it. 

Perhaps, under such conditions, it may be felt that the com- 
pany was justified in paying this money, but the practice carried 
to a logical conclusion means bribery and graft and is demoraliz- 
ing to the public service. 

Mr. Hassam has been quoted as saying that this (Lawrence) is 
one of the few cities where no tribute was demanded as a con- 
dition of getting the contract for paving, but assuming for the 
moment that such a subsidy had been demanded, would the 
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company have considered it morally right or consistent with its 
business policy to have given up to the grafters? ’ 

Apparently it did this in Montreal, and justified the practice on 
the ground of necessity. 


The query arises, whether conditions have reached such a stage 
in many municipalities that a contractor who refuses to give up 
to the grafters and boodlers cannot get a city contract; whether 
the contractor is at any time justified in compounding felony by 
yielding to the demands of corrupt city officials or politicians with 
influence. é ’ ' 

It’s a mighty interesting question when a contractor comes 
out frankly and admits that he has paid tribute and justifies his 
action on the ground of necessity. ; ; - 

We are inclined to believe that the practice of paying a bonus 
to dishonest officials or politicians for city contracts cannot be 
justified by expediency, and that it is not only immoral, but 
criminal. } ‘ 

It is manifestly unfair to the contractor who refuses to give up 
to the grafters, and is demoralizing in its effect upon public 
morals. It is gratifying to have the assurance that no one got 
any graft out of the Essex street paving job, but it is a bit dis- 
quieting to think that if it had been a case of “hold-up, ’ some- 
body might have got a fat graft out of the paving contract. 

Directly and indirectly, graft is perhaps the greatest curse 
suffered to-day by American municipalities. It drains consider- 
able sums from their treasuries, but this is less serious than 
the stigma which it causes to be attached to municipal office ; 
because of which stigma the most desirable men—those who 
are able to secure for their cities more efficient and economical 
government—too commonly refuse to serve in Councils. 

An interesting question raised in the above quoted editorial 
is: How much blame should attach to the contractors? These 
are sometimes called the bribers and the Councilmen the bribed ; 
but in reality the transaction is an exchange or trade, in which 
the initiative is taken sometimes by one and sometimes by the 
other, and frequently an intimation that “Barkis is willing” 
precedes any definite proposition by either party. But there is 
a general feeling, and we believe a correct one, that the public 
official is the more blameworthy, for his action, besides being 
as dishonest as that of the contractor, is the betrayal of a trust. 

We fear, however, that there is little doubt that a large ma- 
jority of contractors doing business with municipalities are 
more or less frequently parties to grafting transactions. They 
claim that otherwise they could obtain practically no business. 
There are a few who have resisted the temptation; others 
never think of obtaining a contract in any other way; but the 
majority take the initiative only when they believe their com- 
petitors are using such methods, and would be glad to be free 
of the whole nauseous business. (And right here the writer 
wishes to say that he has, as engineer, directed the letting of 
many score of municipal contracts and has been a contractor 
in a small way, and has obtained his information at first hand.) 

The majority of Councilmen and public officials generally 
are not grafters, but, as we have frequently maintained, are 
endeavoring to serve their fellow citizens honestly and ef- 
ficiently; although some, through weakness or ignorance, are 
subservient to grafting bosses. 

With the majority on both sides in favor of the abolition of 
graft, this would seem possible of attainment if they could all 
act together. And as a means to this end we propose an anti- 
graft association, to include both contractors and Councilmen, 
each member to pledge himself to abstain from, resist and reveal 
any graft overtures. object to the “revealing” 
pledge as being dishonorable toward associates in business or 
in office; but a graft overture is an insult to an honest man, 
and its acceptance by a fellow Councilman is a blow at one’s 
Can it be dishonorable to make public such 
The graft- 


Some may 


own reputation. 
insult or injury when good may result therefrom? 
ers combine to get the better of their honest associates, selfishly 
ignoring the injuries resulting to their reputations and that 
of their city; and it is certainly much more creditable for anti- 
grafters to combine in favor of the public interests and hon- 
est business methods. With publicity probable and the knowl- 
edge by contractors that their competitors will not use grafting 
methods, such methods should be rapidly stamped out, to the 
benefit of all but those who are in politics for their own pockets 
all the time. 

The idea outlined is admitted to be somewhat crude; but if 
those interested in suppressing this shame of the municipali- 
ties will contribute their own ideas we believe the whole can be 
crystallized into a movement which will go far toward effecting 
the solution of the problem of successful municipal government. 
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Current Subjects of General Interest, Under Consideration by City Councils and Department Heads—Streets, 
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ROADS AND PAVEMENTS 


Oil Improperly Applied Is a Nuisance 
Bath Beach, N. Y.—The city authorities recently made an 
application of dust-laying oil at night to some roads in 
Bath Beach. The oil appears to have been used to excess, 
for the next day the citizens were busy scraping oil from 
their summer shoes and estimating how much it would cost 
to have new hardwood floors laid and replace ruined carpets 
and rugs. All day delivery wagons and carriages were 
stuck in the mess, and automobiles avoided the streets alto- 

gether after it became known what had happened. 

Builds Reinforced Concrete Bridge Over Creek 

Toledo, O.—The Capital Construction Company, Colum- 
bus, O., is building a single arch reinforced concrete bridge 
on Central avenue over Ten-Mile Creek. The arch will be 
so feet, the width of the bridge 48 feet, the height from the 
bridge crown to the water line 15% feet. The foundations 
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are 18 x 48 feet, each resting on 108 piles. Nine hundred 
cubic yards of concrete and 50,500 pounds of steel in the 
shape of 1-inch rods, 6 inches apart, will be used in the 
structure. The cost will be about $20,000.. J. H. Luten is 
the company’s representative on the ground. 
Low Bidders Complain 

Norfolk, Va.—At a letting at which bids were received 
for wood blocks, bitulithic, asphalt blocks, sheet asphalt, 
and brick, the Myers Construction Company, 

Mo., were low bidders for asphalt, but no 
contracts were awarded them. William Simpson, attor- 
ney for the company, addressed a letter to the Board of 
Control, complaining of the expense which his clients had 
been put to. Comptroller Purdie of the Board states that 
in the opinion of the Board the higher priced pavements 
were cheaper to maintain and that the prices bid and prob- 
able cost of maintenance were taken into consideration. 

Memphis, Tenn.—H. P. Streicher, low bidder for asphalt 
on several streets, complained to the Street Committee 
because his low bids for asphalt were not accepted. Trini- 
dad Lake asphalt was specified, and Mr. Streicher did not 
state in his proposal that his material was Lake asphalt. 

Inspects Road Treated with Heavy Asphalt Oil 

Youngstown, O.—W. E. Maxwell, secretary of the Ohio 
Good Roads Federation, made an automobile inspection trip 
over that part of the Boardman road which has been oiled. 
About five miles of the road has received an oil dress- 
ing, and he reports it in excellent condition. He also in- 
spected the half mile stretch of road at the end of the Elm 
street car line. In a measure, the road being built there is 
experimental, the purpose being to determine if a heavy oil 
is practical ior road dressing. Siliceous sand and gravel 
and a 90 per cent asphaltum base oil is used on the road. 


granitoid 
St... Louis. 


Five-Year Guarantee for Asphalt Accepted 

St. Paul, Minn.—After a controversy extending over sev- 
eral months, the Board of Public Works has awarded the 
Barber Asphalt Company a contract for paving Wabasha 
street, between Third and College avenue, under a five-year 
guarantee. The Barber company was the low bidder some 
time ago, but the bonding companies refused to furnish a 
ten-year guarantee bond, which was required. Creosoted 
blocks and granite were also considered, and finally rejected 
by the property owners. Now, as stated, the work will be 
done under a five-year guarantee. 

Fort Wayne, Ind.—At a recent letting not a single bid 
was received from asphalt companies, as they have declined 
to figure on ten-year guarantees. 

Sulphite Waste for Highways 

Watertown, N. Y.—Experiments now being conducted by 
the St. Regis Paper Company to determine the adaptability 
of the waste liquor from the sulphite digesters at Deferiet 
may find a revenue-producing outlet for this by-product, 
which is now dumped into the river. The liquor is being 
sprinkled on the roads in the vicinity of Deferiet, it being 
thought that such application will solve the dust problem; 
which, with the advent of the automobile, has become a 
serious one. The liquor contains a percentage of rosin and 
pitch, cooked from the spruce wood, and this, after being 
applied to the roads, hardens, forming a binder dressing 
that will, it is believed, last for months and prevent the 
blowing of dust from the road. 

Pavement Found Sufficiently Thick 

Long Branch, N. J.—The City Council has made the final 
payment on the Barber Asphalt Company’s 10-year mainte- 
nance contract for several streets. The contract guaranteed 
that at the end of the period the surface should measure at 
least 75 per cent of its original thickness. To ascertain the 
facts the pavement was marked longitudinally in 10-rod 
sections. Test holes were made at points 10 feet from each 
curb and midway between them. The surface was found to 
measure from 84 to 87% per cent of the original specitied 
thickness on the various streets. 

Street Classification in Washington 

Washington, D. C.—Acting Engineer Commissioner Kelly 
has recommended to the District Commissioners that streets 
near Union Station Plaza be designated as business thor- 
oughfares and that the building regulations be amended to 
apply to them as such. This should be done, Captain Kelly 
told the Commissioners, in order to permit the greatest 
possible business development in that section of the city. 

Strikers Leave Streets in Confusion 

Pittsburg, Pa—Many sections of Pittsburg presented 
scenes of confusion as bad as those shown in the illustration 
when the laborers employed by the largest contractors 
in the city quit work demanding higher pay and shorter 
working hours. The reproduction shows the entrance to 
crowded Lang avenue from Penn avenue. The Italians 
have formed a Protective Union, claiming to represent 15,- 
000 laborers in Allegheny County. 


















Courtesy of the Pittsburg Dispatch 
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SEWERAGE AND SANITATION 
Drainage Canal Through Indiana 


Chicago, Ill—Health Commissioner Evans has been 
elected President of the Lake Michigan Water Commission. 
Members of the Commission who for the last two years 
have been making a chemical and bacteriological survey of 
the waters at the lower end of the lake have recommended 
in their annual report that a canal be built through northern 
Indiana to the Illinois River similar to the Chicago drainage 
canal. The repert says the water is polluted for more than 
five miles out into the lake. In the opinion of the Commis- 
sioners, the problem is too big for any one municipality 
along the lower end of the lake to meet. For this reason 
they suggest the cooperation of all the cities with the State 
authorities of Indiana and IlIlinois. 


Impure Milk Causing Much Sickness—New Regulations 

Dayton, O.—Dr. J. Morton Howell, President of the 
Health Board, has decided on a rigid enforcement of the 
new milk ordinance. He says that the conditions in Dayton 
are alarming. There are so many cases of sickness in the 
city that doctors are busy night and day. The majority of 
the cases, he believes, are due to impure milk. Milk regula- 
tions have been openly violated. One sample of milk was 
found to contain 14,000,000 bacteria; another had so many 
that they could not be estimated. The ordinance passed in 
June, which became effective August 9, provides that the 
temperature of milk when delivered shall not exceed 60 
degrees Fahrenheit nor contain over 500,000 bacteria to the 
centimeter. Extra Inspectors will be placed on the force, 
and all milk found above temperature will be carmined, and 
who are selling milk above the required bacteria 
will be prosecuted. 

Typhoid Due to Unclean Water Tanks 

Fort Worth, Tex.—Dr. W. M. Trimble, City Physician, 
ascribes the spread of typhoid fever in the city to unclean 
overhead water tanks. Many of these tanks, he says, are 
not covered as they should be. They should be cleaned out 
at least once in 30 days, for they often become traps for 
sparrows and other birds, and at any rate are dust traps of 
the worst character. He has requested all physicians to re- 
port as fully as possible, giving the situations where typhoid 
fever exists and a general idea of the source of the fever. 
An inspector will be detailed to give his whole time to the 
examination of water tanks. He also warns citizens to keep 
flies out of their houses. 


those 


count 


Discuss Purification of Mahoning River 

Youngstown, O.—A meeting of representatives from 
Alliance, Newton Falls, Warren, Niles. Girard, Youngstown, 
Struthers and Lowellville was held in Warren, August 5, 
at the invitation of the Ohio State Board of Health to dis- 
cuss the problem of purifying the Mahoning River. Dr. 
Stanton, of Cincinnati, President of the State Board, ex- 
plained the objects of the meeting and called attention to 
the prevalence of typhoid fever in the valley towns, one 
municipality having a typhoid death rate of 125 per 100,000. 
The Board had concluded, he said, to call a halt to further 
contamination of the stream from which at least four cities 
draw their water supply. The construction of a sewage dis- 
posal plant by every municipality along the river is favored 
by the Board. Many divergent views were expressed, the 
representatives of Youngstown particularly being emphatic 
in their opinion that a new water supply would be of more 
value to them than a purified river. 


Typhoid from Wells 
Leavenworth, Kan.—Eight cases of typhoid fever confined 
to the boundaries of two city blocks are now under treat- 
ment by physicians. The doctors declare that these cases 
are to be attributed directly to the use of water from con- 
taminated wells. 


Must Keep Milk Cool During Delivery 


Norfolk, Va.—The Health Department has put in force 
an order requiring dairymen, in addition to the cooling 
processes, to jacket the cans or cover them with ice as a 
means of preventing too great rise in the temperature dur- 
ing the rounds of the wagons. The average temperature 


of fresh milk has been about 70 degrees when delivered. 
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TRUNK SEWER SURVEY BEGUN 


Organization of Engineers—Subdivision of Work—Daily 
Reports—Detailed Surveys to Effect Economy 


Newark, N. J—Under the direction of Edlow Harrison, 
Chief Engineer of the Passaic Valley Sewerage Commis- 
sion, work was started August 8 on the task of preparing 
for the survey of a route for the big trunk sewer. This 
work is to be divided among a number of engineers. In 
Newark, where the engineering force will soon have its 
main office, the survey will be under the supervision of 
Harrison Van Duyne, civil engineer and former Board of 
Works Commissioner. In Passaic former City Engineer 
Wise will have charge. Within a few days a force of 18 or 
20 men will be in the field. This work will be of immense 
value when it comes to awarding contracts for the construc- 
tion of the sewer. It will put bidders in the possession. of 
details that will enable them to figure closely, and for this 
reason the proposals, it is claimed, are not likely to be as 
high as if the contractor were working more or less in the 
dark. It is intended, in other words, to eliminate so far as 
possible all element of doubt as to the exact nature of the 
task before prospective bidders. In this preliminary work 
the structures and other objects to be located are: Street 
lines, curb lines, intersecting and cross streets, manholes, 
gas and water valve boxes, hydrants, catch stations, lamp- 
posts, bridges overhead and at grade, culverts, grade cross- 
ings, city boundary lines, street pavements and all special 
structures. Daily reports are to be made showing the prog- 
ress of this work and once a week it is to be summed up in 
statements which are to be submitted to the survey stations, 
which will be located and known as follows: Newark Sur- 
vey, Belleville Survey, Nutley Survey, Acquackanock Survey 
South, Passaic Survey and Acquackanock Survey North. 
The loose-leaf method of making notes will be used 
throughout this work. Separate sets of notes are to be 
kept for each city and town, and, to make notes clear, en- 
gineers are to submit when necessary the proper sketches. 


Work of New Jersey State Laboratory 

Kingston, N. J.—An instance of the effective work of the 
State Board of Health, which, by the way, established the 
first State health laboratory in the United States in 1895, 
recently occurred at Kingston. There was a typhoid out- 
break, all the cases occurring within a limited radius. The 
State Board of Health took the matter up at once, and, with 
the aid of the laboratory officials, made an investigation. 
It was found that a certain well was polluted and was un- 
doubtedly the source of the disease. The pollution came 
from a vault only 60 feet away. The pump was removed, 
the well filled up, and the disease died out. For the con- 
venience of physicians the laboratory maintains 490 de- 
positories for tubes for mailing specimens to it. No ex- 
pense is attached to the service, and reports are made by 
letter or telegraph. 


Seeks to Enjoin an Unapproved Sewer 

Oaklyn, N. J.—Attorney-General Wilson, acting for the 
State Board of Health, has filed a bill in the Court of 
Chancery, Trenton, for an injunction to restrain the Bettle- 
wood Land Company, a New Jersey corporation, from 
using a sewer system built on its property in the borough 
of Oaklyn, Camden County. The State Board of Health 
claims that the system of sewers was built without its ap- 
proval. It is averred also that the sewage from the houses 
connected with the sewers polluted the waters of Newton 
Creek. 

Plans for Sewer Carrying Storm Water Rejected 

Trenton, N. J—It has been decided by the State Board 
of Health to reject the plans of the City of Trenton for the 
proposed Virginia avenue and Liberty street sewer. The 
Board observed that no grades were given, and that the 
size was I foot 8 inches by 2 feet 6 inches. The curiosity 
of the State authorities was thereupon aroused, and there 
was noticed on the blueprints the inlets from the street 
corners, showing an intention to carry off the storm water. 
This is against the policy of the Health Department, inas- 
much as such drainage is likely to affect the efficiency of the 
proposed sewage disposal plant, and approval of the sewer 
plans was consequently refused. F 





WATER SUPPLY 


Baltimore Fears Water Famine 

Baltimore, Md.—The danger of a water famine in Balti- 
more is increasing. The daily consumption of water ‘has 
for some time been greater than the supply, owing to the 
long drought. The waters of the various reservoirs in and 
about the city have fallen so far below normal that no 
water flows over the dams. The pumping stations are run- 
ning hard to draw enough water from Lake Clifton to meet 
the demands. Water Engineer Quick is of the opinion that 
if rain does not come soon the city will have to meet a 
situation the like of which it has never seen. 
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MD.—LOW WATER 


Ask Police to Aid Water Board 


Evansville, Ind.—A resolution asking the Police Depart- 
ment to enforce the hydrant restrictions as applying to gar- 
den hose was passed by the Water Works Board. The citi- 
zens will hereafter until the end of the summer be prohibited 
from sprinkling between 8 o’clock in the morning to 12 
o’clock noon, and from 1 o’clock p. m. to 5 o’clock in the 
evening. The restrictions are asked to be enforced because 
the pressure on the pumps is becoming too great, due to 
the generous use of water for sprinkling purposes. It was 
stated at the water works office that the pumps were work- 
ing more than is good for them. 


City Water Makes Profit 


franklin, Pa.—Franklin is having an experience in munici- 
pal ownership that is interesting. Last year, by a vote of 4to1, 
the people decided to bond the city for $260,000 to purchase 
the water plant. The first annual statement, just com- 
pleted, shows a “net profit” of $14,344.68. During the cam- 
paign that preceded the election none of the advocates of 
municipal ownership made an estimate in excess of $11,000, 
and the most of them were under $10,000. The plant has 
been under the direction of three Councilmen without ex- 
perience, and they have adopted several measures that will 
result in considerable economy during the second year. 
The profit of the first year would enable the committee to 
reduce domestic rates 10 per cent; but this has been thought 
inadvisable because the committee desires to change the 
pumping system, with a view to reducing the pumping ex- 
pense one-fourth. The first bonds—$5,000 worth—are not 
due until 1913, and it is believed it will be possible to make 
the change and make a reduction in rates a year or two be- 
The gross income of the 
and the operating ex- 


fore the first bonds are redeemed. 
plant the first year was $44,741.38, 
penses, $30,306.70. 


State Board Condemns Water from Four Springs 
Lynn, Mass.—In response to a request to analyze the 
water of Lynn, Saugus and Swampscott spring waters the 
State Board of Health has sent the results obtained from 
its examination of eight different springs, the water from 
all of which is sold commercially in Lynn and vicinity. The 
Board condemns four of these springs, finds the water of 
two not positively unsafe, and in two instances sees no ob- 
jection to the continuance of using it for drinking purposes. 
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LAKE ROLAND DAM, BALTIMORE, MD. 
Hartford Begins to Save Water 

Hartford, Conn.—Desiring to avoid the conditions of last 
fall, when the use of river water was barely averted, the 
Water Board has begun to save water. For the present the 
saving will be confined to shutting off public drinking foun- 
tains at nightfall. The reservoirs are still fairly well filled, 
having enough water to last 228 days at a consumption of 
7,000,000 gallons a day. As the hill section cannot be sup- 
plied with river water, should such supply be necessary, to 
prevent an absolute famine on the west side use of the 
reservoir water for the eastern part of the city would have 
to cease fully three months before the actual total supply 
gives out. This makes the present supply really good for 
only 128 days. 

Must Raise Taxes or Sell Water Plant, Promoter Says 

Philadelphia, Pa—-Col. N. G. Green, representing a com- 
pany which has offered to lease the Philadelphia water 
works and operate it for a term of 70 years, has sent a 
second address to Philadelphia taxpayers. He the 
city faces a deficit of over $5,000,000 for 1909. After show- 
ing that taxes are likely to be greatly increased in the near 
future, Colonel Green comes to the subject of water works. 
He says that the distribution pipes are so weak that pumps 
have to be operated at lower pressure than was intended. 
The new filtration plant is said to be inadequate to supply 
the city with filtered water. In conclusion, it is asserted 
that by leasing the water plant the city will receive money 
enough to meet its urgent expenses and secure a yearly 
revenue which will wipe out the deficit. 

Marblehead Filtration Plant Nearing Completion 

Marblehead, Mass.—The new filtration plant planned to 
remove iron from the artesian water is nearly completed. 
The plant, built of concrete, occupies about one-fifth of an 
acre. It consists of a sedimentation basin and two filter 
beds. The water will be passed through an aerator before 
going to the sedimentation basin. The Ryan Unamack 
Company of New Haven is the contractor. The approxi- 
mate cost of the plant will be $18,000. 


says 
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STREET LIGHTING AND POWER 


Council Refuses to Extend Franchise 

Fargo, N. D.—The City Council has rejected the proposi- 
tion of the Union Light and Power Company offering a 
reduction in the cost of lighting in return for an extension 
ot the company’s franchise. The company offered to reduce 
the price of street lights from $86 to $75 and to give the 
private consumers an additional 10 per cent reduction for 
cash payments. 

Fergus Falls Would Imitate Aurora 

Fergus Falls, Minn.—A number of citizens have taken an 
interest in a proposal to install a new system of street light- 
ing in Fergus Falls. From their investigations they are 
inclined to copy the system in use in Aurora, Ill, using, 
however, more ornamental poles. They propose to have 
the uprights about 100 feet apart, to be equipped with three 
large incandescent lamps in the center of blocks and five at 
street intersections. 

Ornamental Three-Light Standard for St. Louis 

St. Louis, Mo.—The 
shows a lamp standard pole carrying As 
three metallic luminous are lamps S| 
about to be installed in St. Louis, as 
described in the MuNicIPAL JOURNAL 
\Np ENGINEER, July 14. Work will be 
started first on Fourth street. then on 
Washington avenue, to be followed on 
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the east and west streets in their 

order. Since the work of the Down- fh 

town Lighting Association has been LJ 
vow 


so successful in securing the consent 
of the Union Electric Light and 
Power Company to use high efficiency 
lamps, the Board of Local Improve- | 
ments has decided to order the com- f'| 
pany to install them in the entire are i 
result in the i 


light district. This will | 
installation of nearly 2,000 of these hi 
lamps in the residence districts, which ty 
. ° e . Py 
will bring the total of the city up to Fae 
. . . ~~ 

2,300. The three-light standard illus- In| 
trated will be used at intersections HAN \ 
tie Yb 
and important points, and the one- co = 9) 





light standard at intermediate points. 
Genesee River Low for Two Successive Years 

Rochester, N. Y.—For the second year in succession the 
Genesee River has resolved itself into a trickling stream 
through the city and over the falls. As the river is essen- 
tially a power-producing factor in the industrial life of the 
city, the continued low water has forced the power plants 
of the Rochester Railway and Light Company. to re- 
sort to steam as a generator of electricity. The most that 
the water wheels are producing at this time is 10,000 horse- 
power. At stations Nos. 1 and 3 the engines are working 
overtime. In the former plant oil is being used entirely in 
place of coal and a mixture of the two is doing the work at 
No. 3. As has been the general condition previously in 
Rochester’s history, the river has been pretty high and even 
in flow for four or five years in succession. Then would 
come a year of low water, followed by a longer period of 
high water again; never two years in succession of ex- 
tremely low water. In 1902 there was extremely high 
water, but not since that date has the flow reached withiri 
50 per cent of the mark set at that time. 


‘ 


Large Gas Main Bursts 

Radley, Ind.—With a roar which could be heard for miles 
and without the least warning a section of 10-inch gas pipe 
belonging to the Indiana Natural Gas and Oil Company, 
five miles long, buried between three and four feet in the 
ground, exploded last week. The pipe gave way when the 
main was being tested and air had been forced into it under 
a pressure of 70 pounds per square inch from the pumping 
station operated by the company east of the city. The 
greater part of the pipe was hurled into the air, frightening 
a number of people who happened to be near at the time, 
although no one was hurt, as the escaping gas was not 


ignited. 
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Seattle Extends Pole Lines 

Seattle, Wash.—Thirty bids have been opened by the 
Board of Public Works for pole construction in the nine 
districts which cover the 14 wards of Greater Seattle on 
poles from 45 to 85 feet high, and the entire improvement 
is estimated to cost $200,000. The same amount will be re- 
quired to string the wires and equip the extensions. Most 
of this work is to be done in the outlying districts, includ- 
ing Ballard and West Seattle, about equally divided between 
commercial and street lighting. 


Valves Required on Gas Service Pipes 


Plainfield, N. J—An ordinance has been passed to guard 
against danger of fire and explosion in connection with the 
use of illuminating or fuel gas in buildings. It requires 
that all service pipes more than 1% inches in diameter be 
provided with a cut-off at the curb line. 





FIRE AND POLICE 


Fire Chief Extinguishes Fifteen Per Cent of Fires 


Dallas, Tex.—Fire Chief Magee, in his report of fires dur- 
ing July, says that the Babcock extinguishers on his auto- 
mobile sufficed to put out fires in 14 instances. The total 
number of fires was 96. 


Unite to Fight Suburban Fires 


Jenkintown, Pa.—Believing the millions of dollars’ worth 
of property in the suburban section north of Philadelphia 
can be better protected from ravages of fire through the 
medium of closer affiliation: of the fire companies, the Mont- 
gomery County Volunteer Firemen’s Association has been 
formed. Practically every fire company in the York road 
section is allied with the new organization. In the wealthy 
townships of Cheltenham, Abington, Moreland and the bor- 
oughs of Jenkintown and Hatboro, immense property inter- 
ests are represented. The district is the center in which are 
the magnificent estates of many prominent Philadelphians. 
Suburbs involved include Elkins Park, Ogontz, Cheltenham, 
Jenkintown, McKinley, Abington, Willow Grove, Hatboro, 
Glenside, Welden and Edge Hill, in each of which there is 
a volunteer fire-fighting company, thoroughly equipped 
with modern apparatus, and every one admittedly efficient 
in service. Other towns in the district, but without a regu- 
larly organized company, are: Ardsley, Crestmont, Hillside, 
Philmont, Noble, Bethayres, Rydal, Meadowbrook, Bryn 
Athyn. At a meeting of the association, held at McKinley, 
near Ogontz, 60 representative citizens of the York road 
district, every one a volunteer fireman, attended. One of 
the matters determined upon was the issuance of a paper, 
“The Trumpet,” intended for distribution among the fire- 
men, and designed to publish all matters of interest to the 
volunteers, with sketches of methods employed in the 
fighting of the different fires as they occur. 


Flashlight Patrol System Ready for Use in Lockport 


Lockport, N. Y.—The finishing touches have been put on 
the new flashlight patrol system for the Police Department. 
The 22 boxes are in good working order, and the system 
will be put in operation in a few days. There are eight cir- 
cuits on beats and the police will cover them constantly 
day and night. Heretofore patroling has been confined to 
the business and milling sections. 


Faster Service by Patrol Wagon Drivers 


Louisville, Ky.—Col. J. H. Haager, Chief of Police, has 
issued orders to patrol wagon drivers which will insure 
faster service in this Department. They are ordered to 
train their horses in order to secure and maintain this fast 
service and themselves be in uniform and near the wagon at 
all times. 


Urge Curfew for Negroes 


Houston, Tex.—Following a series of fires in the resi- 
dence district of the city, some of which have been preceded 
by burglaries, coupled with anonymous threats of negroes 
to burn up the city, Houston citizens are aroused. A vigi- 
lance committee has been formed and a curfew law for 
negroes will be advocated. 
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Chief Urges Advantages of Large Fire Hydrants 

Fort Worth, Tex.—In the downtown and wholesale dis- 
tricts Chief Bideker desires to have installed double engine 
hydrants, as they have now become a necessity. With the 
double hydrant he would be enabled to assemble the de- 
partment steamers closer to a fire and would also be in a 
position to attach a steamer to a plug on which a hose 
company had already laid down a line of hose and had 
water on the fire without “killing” the line in order to put 
the steamer to work. This has greatly handicapped the 
Department in the past, as, the engines being much slower 
to art.ve at the fire on account of their great weight, cannot 
get into action without stopping the line attached to the 
plug or by going 400 feet further from the fire when the 
hose wagon lays down a second line to be attached to the 
steamer. On several occasions during the past year the 
double hydrants would have enabled the Department to 
have extinguished large fires with much smaller loss and 
without them the Department will be seriously handicapped 
in the future. 

Auto-Patrol Improves Conditions 

Bridgeport, Conn.—The new auto police patrol has been 
in commission about a month, and it has led to a great im- 
provement in conditions. The policeman with a “drunk” 
no longer has to wait at the East End car barn, the center 
of a curious throng, for 45 minutes while the horse-drawn 

















Courtesy of The Bridgeport Standard 
AUTO-PATROL OF BRIDGEPORT, CONN. 
vehicle is being harnessed and driven to the spot. Dis- 
gusting spectacles no more adorn the city streets for long 
periods. The auto gets to the scene and removes the pris- 
oner before many persons are aware that anything unusual 
is going on. The practice of keeping the curtains down is 
generally commended. 
More Formality Required at Roll-Calls 

Lowell, Mass.—Commissioner Mac Brayne has issued an 
order that officers must be in uniform at roll-call and that 
the captain, or whoever calls the roll, must stand in front 
of the men. 

Can Call All Police Officers at Same Time 

Rochester, N. Y.—Under the direction of Commissioner 
Charles S. Owen, the switchboard at Police Headquarters 
has been so arranged that it is now possible to call the 
Chief of Police, the Inspector, the Detective Bureau and 
the six precincts of the city all at the same time. 
Town Considers Wheelbarrows Obsolete as Patrol Wagons 

Pottstown, Pa.—Pottstown police are getting so tired of 
using wheelbarrows and other vehicles. to convey prisoners 
to the lockup that the purchase of a patrol wagon is a 
probability. 

New Fire Cisterns Leak Badly 

San Francisco, Cal.—Out of the first seven concrete 
cisterns built for the auxiliary fire protection system four 
have been found to leak badly. The test was for a period 
of 10 days, and a lowering of the water level 18 inches was 
to be allowed. The water in one cistern dropped 8 feet, 


another 6 feet and the other two a little less than 6 feet. 
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GOVERNMENT AND FINANCE 


Municipal Newspaper Proposed for Baltimore 

Baltimore, Md.—City Librarian Coyle believes that Balti- 
more should have an official newspaper. He declares that 
he is willing to undertake the publication. of it, provided 
that sufficient interest is manifested in the project at the 
City Hall. 

Houston Appoints Purchasing Agent 

Houston, Tex.—A new department and a new adminis- 
trative officer has been created, that of Purchasing Agent, 
and Patrick Daugherty, formerly city editor of the “Houston 
Post,” has received the appointment. The city charter 
places the purchasing power in the hands of the Mayor, but 
the many duties of his office have made it impossible to 
give it the attention he thinks it deserves. The Purchasing 
Agent will not only investigate prices, but will look over 
the settlement of accounts, check up purchases and have 
charge of a general storehouse. 

Court Swamped by City Suits 

Chicago, I1lL—Filing of new suits against automobile and 
other vehicle owners for failure to pay the wheel tax has 
been temporarily stopped by City Prosecutor White, as the 
Municipal Court is swamped with the number already 
docketed. 

Refuses to Pay Warrant from New Director of Safety 

Columbus, O.—City Auditor Smith has refused to pay the 
first warrant issued by the newly appointed Director of 
Safety, Burdell. The warrant was for the payment of a $5 
bill from a locksmith for changing the locks on the doors 
of the Safety office by the new Director to keep the old 
officials out. It looks as though there would have to be a 
judicial decision of this matter or the wheels of the city 
government will stop. 

No Appointment Under Paine Law 

Springfield, O.—Mayor D. F. Snyder has decided he will 
not take any chances under the Paine law. He 
will not appoint a Safety Director or molest his boards. 
It is his plan to wait and see what the courts do about the 
law. There is no necessity, he says, to tie up any work 
by making an effort to comply with the new law. 

Council Would Inspect from Automobile 

West Chester, Pa——The Borough Council is discussing 
the question of the purchase of an automobile in which to 
carry Council about town on official tours of inspection. 


Signs Occupation Tax Ordinances 

Omaha, Neb.—Mayor Dahlman has signed the occupation 
tax ordinances, which place a tax of 3 per cent on gross re- 
ceipts on the public utility corporations. 

Proposes Public Utilities Board for Los Angeles 

Los Angeles, Cal.—Council is considering a proposition 
of Councilman Henry Lyons to create a commission of five 
members to investigate public utility companies in order to 
obtain any information that will be of assistance in fixing 
the charges of companies. 


says he 


Annexation Elections 

Los Angeles, Cal.—IJn accordance with the results of an 
election the City of Wilmington will be annexed to Los 
Angeles. This will give Los Angeles control over the por- 
tion of the river harbor of San Pedro covered by the tide 
lands, 

Knoxville, Tenn.—At a special election certain suburbs 
decided that they did not wish to join Knoxville, and Knox- 
ville also decided that it did not want the suburbs to join it. 
The new charter also failed of approval. 


Lynn’s Mayor Names a Finance Commission 

Lynn, Mass.—Lynn is to have a Finance Commission 
which will delve into the city’s affairs as far back as their 
perseverance lasts, Mayor James E. Rich having nominated 
a body of five men for that honorary position. The mem- 
bership of the Commission as named by Mayor Rich is 
Alexander E. Little, President of the Shoe Manufacturers 
Association; General Peach, an expert accountant; J. B. 
Dullea, business agent of the Boot and Shoe Workers’ 
Union; ex-Alderman McDonough and Attorney A. Bogue. 
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REFUSE COLLECTION AND DISPOSAL 


Garbage Conditions in Atlanta 


Atlanta, Ga—Mayor Maddox, who has been looking into 
the needs of the Sanitary Department, states that the city 
cannot afford longer to allow present conditions to exist. A 
vast amount of time is being wasted by the wagons of the 
Sanitary Department in taking loads from remote sections 
of the city to the dumping ground where the garbage is 
now being thrown, and it is only a question of a very short 
time until another dumping ground must be secured, and 
this, it is said, will in all probability be even more incon- 
veniently located than is the present one. By the judicious 
distribution of three additional crematories, the wagon 
force now employed in hauling garbage alone could be 
considerably cut down, and this without impairing the work 
done in the least. Dr. Kennedy, of the Sanitary Depart- 
ment, stated that one of the local guano factories has 
agreed to use these ashes from the crematory in their 
fertilizers, using them as fillers instead of the dirt which 
is now being brought from south Georgia for this purpose. 
It is estimated that this disposal of the ashes from the 
present crematory alone will save the city several thousand 
dollars annually. In case this disposition of the ashes can- 
not be made the new crematories, which it 1s proposed are 
to be built outside the city limits, will be located on broken 
pieces of ground, so that the gullies and holes may be filled 
without having to haul the ashes to such a considerable 
distance as 1s now necessary. 

Hotel Recovers Silver, Grease, etc., from Garbage 

Baltimore, Md.—By saving its grease and butter refuse 
and burning its garbage, the Hotel Rennert has effected a 
saving of nearly $50,000 in the last 15 years. The saving 
for the last year alone was more than $3,000, according 
to a statement made by James P. A. O’Connor, the man- 
ager. The grease went into the making of soap. The 
burning of the other refuse prevented the loss of much 
silver plate and other valuable articles that had accidentally 
been thrown into the garbage. The grease alone is worth 
more than $700 a year to the hotel. Up at the Hotel Belve- 
dere George Blakistone, President of the Union Trust 
Company, which controls the hotel, declares that in the 
last three years $6,000 worth of silver plate alone has been 
thrown away in the garbage. Practically none of it, he 
says, has been returned. At the Stafford Hotel it 
stated there was little loss of silverware. The disposition 
of the Belvedere Hotel garbage is now a mooted question 
between the city and the management. The hotel entered 
into a contract by which it turns over all its garbage to 
private individuals, but the city has a contract by which 
all the garbage of the city streets must be turned over to 
the reduction plant of the Southern Reduction Company. 
The driver for the hotel has been arrested eight times. Mr. 
Blakistone now declares that he will erect a reduction plant 
in the back yard of the hotel and destroy all the refuse 
rather than turn it over to the city. 

“No Trespass” Signs on Dump 

Kittanning, Pa.—Kittanning officials are in a quandary as 
to what disposition to make of garbage collected. Hither- 
to it has been dumped on a farm near the fair grounds. The 
owner now has put up “no trespass” signs. The incident 
is expected to hasten the erection of a garbage disposal 
plant. 


Was 


Prefers Plain Water for Sprinkling 

Philadelphia, Pa.—After having experimented with half 
a dozen preparations in an effort to determine the best 
method of keeping the surface of macadamn roads in the 
best condition in suburban sections, Chief Benson, of the 
Highway Bureau, has about reached the conclusion that 
the city will have to return to the old method of sprinkling 
the roads with plain water to keep down the dust. A num- 
ber of preparations have been tried and found to have 
some merit, but the Chief has come to the conclusion that 
when sufficient oil is used the roads are inclined to become 
gummy, and when there is an insufficient quantity it does 
not lay the dust. Because he cannot satisfy everybody, 





Chief Benson has decided to use the old process of water 
using, though he expects a repetition of the cries from 
householders about the dust. 





MUNICIPAL JOURNAL AND ENGINEER 





Special Water Works for Street Sprinkling 


Millroy, Ind.—Millroy now has a system of water works 
designed for the purpose of keeping the dust well laid in 
its streets. A large tank, with a capacity of 15,000 gallons, 
is supported by a platform at an elevation of over fifty feet 
from the ground, giving the water, which is pumped from 
Little Flatrock River, a pressure of more than forty pounds, 
sufficient for all needs in the sprinkling line. 


Sprinkling Streets to Check Epidemic 


Winona, Minn.—Winona is fighting an epidemic of in- 
fantile paralysis which attacks children between the ages 
of six months and ten years, and where it does not kill, 
leaves the victims helpless cripples. When efforts of the 
Board of Health failed to check the growing number of 
cases, the State authorities were called in. They said 
the disease germ is carried in the dust from the streets into 
susceptible organs of the children. The thirty or more 
cases are scattered throughout the outlying districts, which 
are not sprinkled. A special meeting of the Council was 
held and it was decided to sprinkle the entire city, alleys, 
streets and sidewalks in an effort to rid the city of the 
germs. 





RAPID TRANSIT 


To Use Gasoline Motors 
Ind.—The Bluffton, Geneva & Celina Traction 
has closed a contract with the General Electric 
for four gasoline cars to be used on the line, 
which is now under construction between this city and 
Geneva. Representatives of the traction company took a 
ride over the Rock Island lines from Chicago to Joliet and 


Bluffton, 
Company 
Company 


the car attained a speed of sixty-four miles an hour. As a 
result of the test the newest traction lines in northern 
Indiana will be equipped with gasoline motors. 
Prefers Y to Loop 
Geneva, N. Y.—After considering all of the proposed 
methods for providing the Geneva and Auburn Railway 


Company with terminal facilities in Geneva, the special 
committee representing the Chamber of Commerce and the 
Geneva Retailers’ Association, and including Mayor A. P. 
Rose, adopted at its final meeting a report in which it 
recommends the location of a “Y” at the corner of Ex- 
change and Seneca streets. It declares that it has some 
hesitancy in doing this on the ground that an application 
for a “Y” at this point has already been refused by the 
Common Council, but declares that the exigencies of the 
situation forced it to the conclusion that this is the only 
practical solution of the difficulty. As set forth in the 
report the objections to the loop method of turning the 
cars are practically identical, differing principally in regard 
to the direction in which the cars would take the Seneca 
street hill. In one case the report states it would be diffi- 
cult for the 35-ton cars to climb the Seneca street hill in 
icy weather, and on the other hand it would be dangerous 
to other traffic on Seneca street to have the cars descend 
the hill. A point is made of the fact that two additional 
curves will be required in this route and the committee 
holds that the interruption to traffic on three busy streets 
would be more objectionable than if the cars were turned 
bya 


Would Indicate Car Routes by Numbers 


Washington, D. C—A new system for marking street 
cars has been suggested to Commissioner Macfarland by 
Charles E. Foster of this city, who is now in Europe. 
“The street cars of nearly all the chief (and many minor) 
places I have been in,” he says in a letter from Berlin, 
“have a system of designation which, I think, would be of 
great advantage in Washington. Where several different 
lines transverse in part the same streets each line is desig- 
nated by a different number, largely and prominently dis- 
played. Thus the different lines running on G street would 
be designated, say: No. 1 for Treasury cars, No. 2 for 
Bureau of Engraving, No. 3 for Eleventh street, etc. The 
numbers may be recognized eight or ten blocks distant. 
This also affords a very ready way of directing strangers. 








Continues Six-Cent Fare 


Boston, Mass.—The Railroad Board issued an order ap- 
proving the petition of the Middlesex & Boston Street Rail- 
way Company for authority to continue its system of charg- 
ing an additional cent for the transportation of passengers 
who ask transfers. A year ago the board gave the com- 
pany permission to experimeent with this system, and when 
the time limit expired recently the company requested a 
further trial for one year. 

Alternative Plans Prepared for New York Subways 

New York, N. Y¥Y.—The Public Service Commission is 
preparing plans for the addition of a branch on the West 
Side of the city to the Broadway-Lexington route subway. 
These plans have not been fully worked out and no men- 
tion of them would have been made by the commission at 
this time, but for the statement of T. P. Shonts, president 
of the Interborough, that unless the board abandoned the 
Broadway-Lexington avenue line his company would not 
offer to build new lines. Mr Shonts took the ground that 
the Broadway-Lexington route would be of little value be- 
cause it would not touch the shopping districts and would 
not provide connection with the Pennsylvania terminal. 
It seems that the Commission already had these short- 
comings under consideration and in order to meet them 
has been mapping out a West Side branch. It is likely 
that a branch will be planned from Lexington avenue west 
under 59th street and downtown to the Battery under 
Seventh avenue. One of the propositions made by the 
Interborough was the building of a branch of the present 
subway southerly under Seventh avenue from a junction 
with the present subway at Times Square. 


Yuba City Boasts an Electric Car Line 
Yuba City, Cal—The city again has street car service 
over its principal thoroughfares, after a period of some 
three years, during which time local cars ran only on the 
main line of the Northern Electric system. The new sys- 
tem has been completed over the route of the former mule 
car line, and is now in full operation. 


Warning Signs in Chicago Cars 

Chicago, Ill—New illustrated signs warning the public 
of specific street car dangers have been posted in the West 
and North Side street cars by the Chicago Railways Com- 
pany. “Help us to avoid accidents” was emblazoned across 
each and they were identified as “Caution bulletins,” Nos. 4 
and 5. The “death strip” is the subject of one which bears 
a grim picture of a young man attempting to cross the 
track and being caught between two cars to be “rolled” in 
the narrow space that separates them. The other. poster 
bears a warning to children and their parents, showing little 
ones at play on the track almost under an approaching car. 
This sign is headed: “Parents, keep vour children off street 
car tracks.” 
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MISCELLANEOUS 


Bangor Adopts Tree Cultivation 


Bangor, Me.—For the first time in the history of the 
city, its magnificent trees are being scientifically treated 
by a force of men under the direction of City Forester 
Appleton. The most important and expensive part of this 
work consists in filling cavities in the trunks with concrete. 


Combined Recreation and Commercial Pier Proposed 


Chicago, Il1l—Some months ago the Pugh Terminal Com- 
pany applied to the city for a franchise to build a steamboat 
pier extending half a mile into the lake just north of the 
river's mouth. Since then their proposal has been modi- 
fied so as to include a recreation pier and a crystal palace 
30 feet above the level of the lake, 2000 feet out from the 
present shore lines, with seating capacity for 12,000 people. 
Details of the plan include: 2500 feet of second-story recre- 

















PROPOSED CHICAGO RECREATION PIERS 


ation pier, 200 feet wide, stretching east into the lake from 
the foot of Indiana street; 2500 feet of third-story recreation 
pier, 200 feet wide, just above it and accommodating a 
modern crystal palace 561 feet long, 200 feet wide and 62 
feet to the top of its arched roof, with a capacity for seat- 
ing easily 6000 more people than the Coliseum; 1500 other 
linear feet on this third-story pier, roofed, to include a 
restaurant seating 5000 persons, with arcades accommodat- 
ing the delicatessen shops and the incidental features that 
become necessities to such crowds as will be attracted to 
the environment. Reaching out from the north and south 
car lines of the city a six-track street railway service, loop- 
ing back on the piers and capable of handling 100,000 
passengers in an hour. 


Inspecting Milk Bottles 


Indianapolis, Ind.—Isidor Wulfson, Inspector of Weights 
and Measures, has begun an inspection of all the milk bot- 
tles used in the city. He estimates that about three hun- 
dred thousand bottles are in use and expects the work 
to require several weeks. Under a new ordinance the 
charge for inspection is 5 cents for each two dozen bottles. 
Under the old ordinance the charge was 5 cents for each 
bottle and was not enforced on the theory that the charge 
was excessive. 





PARENTS KEEP YOUR CHILDREN OFF 
STREET CAR TRACKS 
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BEWARE OF BEING CAUGHT 
BETWEEN PASSING CARS. 





























Children often run in front of approaching 
cars while playing in the street. No matter how 
careful the motorman may be, a sad accident 
frequently results. 


HELP US TO AVOID ACCIDENTS. 
CHICAGO RAILWAYS CO. 








CAUTION BULLETIN Wa, 4 














>) HE DID NOT OBSERVE APPROACHING 
CAR ON HIS RIGHT UNTIL TOO LATE 


















































When crossing tracks look in both directions. 
Do not take risk of being run down or caught 
between passing cars. ( 


HELP US TO AVOID ACCIDENTS. 
CHICAGO RAILWAYS CO. 


CAUTION BULLETI Mo. 5.- 
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Has Curfew for Adults 

Paragould, Ark.—Loitering on the streets or alleys of 
Paragould between the hours of midnight and 4 a. m. will 
hereafter be deemed an offense, punishable by a fine—that 
is, if a good and sufficient excuse cannot be given. At a 
recent session of the City Council an ordinance to this 
effect was passed, and as soon as it receives the approval 
of the Mayor and is published it will become effective. 
Paragould already has a curfew law for the boys. At 9 
o’clock the bell rings and the “kids” scamper for home. 
The new law will probably work a hardship on club and 
lodge members, of whom there are quite a number in Para- 
gould. A curfew for adults is something out of the ordi- 
nary, and Paragould claims the distinction of being the 
only town in this section of the South with such an ordi- 
nance. The law is designed to rid the streets of objection- 
able characters who prowl about after midnight for no good 
Its rigid enforcement will be wholesome. 

Dock Facilities to be Improved 


purpose. 


St. Paul, Minn.—Plans for improving dock facilities at St. 
Paul, now under consideration, provide for filling in some of 
the river from the shore in the foreground toward the 
center of the draw bridge, the new shore to extend down 














Courtesy of The Pioneer Press 
SCENE OF PROPOSED DOCKS, ST. 


PAUL, MINN. 


the river, throwing the course further south, and cutting 
through the West side flats. This will give more room 
for trackage facilities along the river front and past the 
union depot. 
Memphis Passes Subway Ordinance 

Memphis, Tenn.—The subway ordinance which has been 
discussed in various forms and by many Councils for the 
past ten or fifteen years, and which has been pending in 
the form in which it was passed since last November, has 
been finally passed by the Board of Fire and Police Com- 
missioners. Altogether nine subways under railroad tracks 
and a viaduct on Mississippi street are provided for. The 
ordinance fixes the date for the final completion of all the 
work directed to be done on the first of January, 1912. 

Municipal Flag Unfurled 


Portsmouth, Va.—Portsmouth’s new municipal flag was 
unfurled for the first time from the City Hall flagstaff, 
August 3. The flag bears a reproduction of the city’s 
official seal, a full-rigged ship in white on a blue back- 
ground. 

Passes Brief Dog Ordinance 

Dallas, Tex.—The ordinance has been 
passed: 

1. No dog shall be allowed on the streets without a muzzle. 

2. Suitable muzzles shall be used, of a sort that will comply 
with the meaning of the ordinance. 

3. The muzzles are to be of a sort that will not cut nor inflame 
the skin or the flesh of the dog nor cause pain. 

4, The ordinance shall not apply to a dog under six months 
old, nor to dogs accompanying their owners when the dogs wear 
strong collars and are held by ropes or straps. 

5. The police shall impound all dogs on the streets and not 
muzzled. 

6. The redemption fee shall be $1.50. 


” 


7. The fine for infraction of the law shall not exceed $100. 


following dog 
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CRUSADE ON BILLBOARDS 


Cincinnati Orders Structures Torn Down—National Capital 
and Virginia City Follow Pace—Test Case 


Cincinnati, O.—Building Commissioner George L. Kuhl- 
man is preparing to order down billboards on a wholesale 
scale. He has several inspectors busy picking out bill- 
boards throughout the city which are of an objectionable 
character, or which do not in other ways meet the re- 
quirements of the new building code. The second “deck” 
on every billboard in the city will have to come down. 
Anyone who 1s impressed with any particular billboard as 
being an “eyesore” should write to Mr. Kuhlman, as he is 
desirous of picking these out particularly. “The billboard 
people,” said Mr. Kuhlman, “will, of course, fight us, but 
they will find us ready.” 


Billboard Test Case in Bay City 

Bay City, Mich.—The city ordinance governing the erec- 
tion of billboards is likely to be tested in the courts. Thad- 
deus Pearll was arraigned in Police Court charged with 
erecting a board more than ten feet in height, the regula- 
tion limit imposed by ordinance. Chief Harding, as Fire 
Marshal, objected, but the work was completed and he 
thereupon made complaint. Luther G. Beckwith, attorney 
for Pearll, said there are other billboards in the city ex- 
ceeding the prescribed height. The Board erected by Pearll 
is of sheet-iron on a wooden frame and Mr. Beckwith con- 
tended it was not a menace in regard to fire. 


Billboard Nuisance to Go 


Lynchburg, Va.—The Lynchburg Bill Posting Company 
has a force of men engaged in cleaning the city of tin 
signs and cloth banners, preparatory to the city putting 
its new billboard ordinance into effect. Hereafter every 
sign will be a billboard, and it will cost the owner or ad- 
vertiser $2.50 a year for the stand and 2 cents for each 
ten square feet of space, in addition to a flat license of $50. 
It is thought the billboard space in the city will be de- 
creased fully 50 per cent by the ordinance and that thou- 
sands of tin signs will be done away with. 


Restricting Billboards in Washington 


Washington, D. C—The Commissioners have formally 
approved the recommendation of Commissioner West to 
grant no more permits for the placing of advertisements 
on fences or building walls. The present law covering the 
matter is as follows: ‘No person shall place, exhibit, main- 
tain or continue any advertising or poster except upon 
such houses, buildings, billboards, fences or other struc- 
tures as the Commissioners of the District of Columbia 
may in their discretion authorize in writing for that pur- 
pose.” 

It is also proposed to incorporate in the new building 
code being completed by the Engineer Department a pro- 
viso that no sign or billboard will occupy or be erected on 
or facing any public park or square or municipal, county 
or Federal building. A copy of the new ordinance govern- 
ing display signs recently promulgated in Cincinnati was 
received by Mr. West and immediately forwarded to Com- 
missioner Judson, with the suggestion that a part of them 
at least be incorporated in the building regulations to be 
issued soon. The action of the Commissioners in pro- 
hibiting the erection of signs in the vicinity of Union Sta- 
tion is meeting the approval of the entwe city. J Horace 
McFarland, president of the American Civic Association, 
directed a letter to the Commissioners endorsing their ~c- 
tion and suggesting that further restrictions against bill- 
boards in the District be made. 


Billboard Ordinance and First-Class City 


Palo Alto, Cal.—In accordance with the new charter, 
Palo Alto is now a city, and will be governed by the re- 
cently elected Mayor and City Council of fifteen members. 
H. W. Simkins, Chairman of the retiring Finance Commit- 
tee, in his final report stated that the present financial con- 
dition of the city is the best ever shown for the close of 
the fiscal year. All bills are paid and a surplus of $8,000 
remains in the treasury in spite of the $15,000 deficit as- 
sumed from the former board. An action of importance 
taken by the retiring board was the passing of an ordi- 
nance prohibiting the erection of billboards in the city. 











LEGAL NEWS 


A Summary and Notes of Recent Decisions—Rulings 
of Interest to Municipalities 





Park Regulations—Reasonableness 

People v. Shellenberg—Where the Park Department of 
New York City had power to prescribe reasonable regu- 
lations for the operation of vehicles in parks and parkways, 
a regulation prohibiting the operation of vehicles more 
than 10 feet high in the parks and parkways, having been 
adopted by them, would be regarded as a reasonable exer- 
cise of discretion in the absence of proof to the contrary.— 
New York Supreme Court, 117 N. Y. S., 820. 


Compensation of Employee Illegally Removed 

Sutliffe v. City of New York.—While a department clerk 
or subordinate in the classified civil service of New York 
City is entitled to recover his salary on being reinstated 
after having been illegally removed, the city may offset 
against recovery amounts earned by the employee, as is the 
case with a private employer, and so, where it is conceded 
in such a case that for the period in suit he had received 
in other employment more than the amount for which he 
sued the city, the direction of a verdict in his favor was 
error.—New York Supreme Court, 117 N. Y. S., 813. 


Changing Street Grades 
Powell v. City of Excelsior Springs et al—In an action 
against a city and certain property owners owning property 
abutting on a street in which plaintiff complains of the 
action of the city in changing the grade of the portion of 
the street in front of the property of such owners, and 
allowing them to build a retaining wall in the street as an 
interference with plaintiff's access to his property on the 
opposite side of the street, a judgment holding the ordin- 
ance under which such grade of a portion of the street was 
established and the abutting owners allowed to build a re- 
taining wall void as an unreasonable interference with the 
rights of the opposite proprietor is not to be construed 
so as to affect the rights of the city in the exercise of its 
lawful jurisdiction over the streets—Kansas City Court of 
Appeals (Mo.), 120 S. W. R., 106. 
Use of Streets—Carnival—Liability 
Van Cleef v. City of Chicago.—A patron of a street carni- 
val, held pursuant to permission of the city, may assume 
that structures erected in the streets are reasonably safe, 
in the absence of knowledge to the contrary.—Supreme 
Court of Illinois, 88 N. E. R., 815. 

Police Power—Nuisances—Junk Shops 
Goldberg v. Busse, Mayor, et al—A junk 
shop is not a nuisance per se, as it may be conducted so as 
not to be offensive, and a city could not declare a junk 
shop a nuisance if it was not such, so that an ordinance, 
prohibiting the maintenance of junk shops in a building 
without the consent of a majority of the property owners 
in the block, was not authorized under the police power.— 
Supreme Court of Illinois, 88 N. E. R., 831. 

Defective Sidewalk—Manhole Cover 
Houseman.—A defect in a side- 
walk consisting of a cover to a catch-basin partly re- 
moved continuing from 12 o’clock noon until 9 o’clock 
p. m., when a person was injured thereby, had not existed 
long enough to impute to the city constructive knowledge 
thereof and negligence in not having it remedied.—Supreme 
Court of Appeals of Virginia, 65 S. E. R., 11. 

Accident—Alley Not Used as Highway 

Lipscomb v. City of Bessemer.—Though an alley on 
certain premises may have been dedicated, and the alley 
appears on the map of the city, the city is not liable for 
injuries alleged to have resulted from the defective con- 
dition of the premises, where the same had never been 
used by the public as an alley or highway.—Supreme Court 
of Alabama, 49 S. R., 881. 

Dedication of Streets—Plat 

De Nefe et al. v. Town of Agency City et al—A plat 
of a town filed with the petition for its incorporation does 
not show a dedication to the public of a street in additions 
thereto.—Supreme Court of Iowa, 121 N. W. R., 1049. 


Pec ple ex rel. 


City of Portsmouth v. 
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Paving Injunction—Council Proceedings—Alleged Fraud 
vs. City of Indianola et al—A_ City 
any subject rightfully before 
clerk. In the absence of a 
proceedings of a City 


Swan et al. 
Council may act. on 
it, though it has no 
Statute to the contrary, the 
Council in the absence of record may be shown 
by parol. Where the minutes of a City Council were 
thereafter submitted to and approved by it, or corrected 
and approved, such records when properly attested were 
valid, though taken by the deputy clerk at a meeting at 
which the clerk was not present. Since the code author- 
izes a City Council to determine the kind of material to 
be used for street paving, the Council having selected such 
materials before any of the alleged improper influences 
had been brought to bear on them, an injunction would not 
lie against the letting of the contract, because the material 
was more expensive than some other material and more 
costly than the property owners thought should be used. 
Under the code authorizing a City Council to determine 
the kind of material to be used for street paving, such 
matter is wholly within the Council’s discretion. Fraud 
of members of a City Council, justifying an injunction 
against a street paving contract, was not shown by proof 
that members of the Council took a junket on the invita- 
tion of the agent of the successful bidder, and at its ex- 
pense, where such bidder had no monopoly of the materials 
or supplies and was the lowest bidder for the work among 
several other concerns, who were given equal opportuni- 
ties to obtain the contract.—Supreme Court of Iowa. 12! 
N. W. R., 548. 

Presentation and Action on Claim 


Mayor, Etc., of City of Birmingham vs. Chestnutt—Un- 
der Birmingham City Charter, providing that no suit shall 
be maintained against the city upon any claim until after 
application to the Board of Aldermen and the refusal in 
whole or in part, or failure to act thereon, the claim must 
be presented either by the person entitled to compensation 
or by an authorized agent; and where the husband of a per- 
son having a claim for damages to her property presented 
the claim in his own name, alleging himself to be the 
owner of the property, and the claim was disallowed, there 
was no such presentation and disallowance of the wife’s 
claim as would permit her to sue under the section.—Su- 
preme Court of Alabama, 49 S. R., 813. 


Street Opening—Jurisdiction 


Lauer vs. Mayor, etc., of City of Baltimore——Even though 
an appeal does not lie to the Court of Appeals from an 
order of the Baltimore city court overruling a motion 
to quash proceedings of the Commissioners for Opening 
Streets in opening streets, where the right of appeal was 
not questioned, an appeal to determine whether property 
improved in the annex portion of Baltimore city is as- 
sessable for benefits will be decided; the question being 
one of public interest—Court of Appeals of Maryland. 
73. Ao, TO? 

Defective Streets—Recently Annexed Territory 


City of Richmond v. Mason.—In an action against a city 
for injuries from a defect in a street in territory which had 
recently been annexed to the city, on the question whether 
the city at the time of the injury had had a reasonable time 
in which to render the streets safe so as to render it 
negligent in failing to do so, evidence was admissible show- 
ing the extent of the streets in the annexed territory, their 
wretched condition when annexed, lack of facilities for 
lighting, and the practical impossibility for various rea- 
sons of repairing and lighting the streets between the 
time of annexation and the time of accident.—Supreme 
Court of Appeals of Virginia, 65, S. E. R., 8. 

Injury to Fireman—Liability 

Long v. Mayor, Etc., of City of Birmingham.—The main- 
tenance of a fire department by a municipality is an exer- 
cise of a governmental function, as to which the doctrine of 
respondeat superior does not apply; and hence the city 1s 
not liable for injuries to a fireman while in the performance 
of his duty, resulting from negligence in failing to provide 
safe equipment or a safe place to work.—Supreme Court of 
Alabama, 49, S. R., 881. 
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Accident—Fire Plug in Street 


Decatur Water Works Co. vs. Foster.—In an action against 
a water works company for personal injuries sustained by 
its negligence in maintaining fire plugs in a traveled street 
some three feet from the curb, while requested instructions 
that the city could grant to the water company the right 
to erect its fire plugs and lay its mains, etc., in the streets 
and grant it a franchise for the use of the streets to supply 
water, etc., were correct in the abstract, they were mislead- 
ing under the issues and properly refused; defendant not 
being relieved from liability by the city’s permission to con- 
struct fire plugs in a negligent manner.—Supreme Court of 
Alabama, 49 S. R., 761. 


Firemen—Appointment and Confirmation 


Harrington vs. City of Minneapolis—The charter of the 
city of Minneapolis requires the appointment of firemen by 
the Chief of the Fire Department, and confirmation thereof 
by the City Council. Conceding, without deciding, that the 
Chief has authority to employ persons to officiate as fire- 
men from time to time, and that the Council has authority 
to order payment by the city for services performed, mere 
approval by the City Council of the pay roll upon which 
such person’s name appears does not constitute an appoint- 
ment and confirmation.—Supreme Court of Minnesota, 121 
N. W. R., 905. 

Overissue of City Notes—Bona Fide Purchasers 

Citizens’ Bank vs. City of Newburyport— 
City of Newburyport vs. Citizens’ Savings Bank.—A City 
Treasurer, with the approval of the city’s Finance Commit- 
tee, was authorized to borrow sums in anticipation of taxes 
The committee then voted that 
thé Mayer and City Treasurer should negotiate notes in 
accordance with such provision, whereupon notes were ex- 
ecuied each of which was numbered 
and statement of the Treasurer 
certifying that the total amount borrowed under such au- 
thorization, including the note amount 
within that authorized. The city, however, maintained no 
independent the that there 
method by which a purchaser could ascertain whether there 
was an either as to the the loan or 
with respect to the gross amount of the notes. Held, that 
the fact that some of the notes constituted an overissue was 
no defense as against a bona fide holder.—United States 
Circuit Court of Appeals. 169 F. R., 766. 


Public Parks—Bonds 


Fishblatt vs. Atlantic City—Under the act approved April 
3, 1902, which was adopted by Atlantic City as its charter, 
that city has power by ordinance to issue its corporate 
bonds in amounts not exceeding the limit prescribed in 
the act for the purpose of providing moneys with which to 
lay out and open, and to purchase and condemn land 
for and within the limits of a public park along the ocean 
front established by ordinance pursuant to the authority 
conferred by the act approved April 26, 1894. In an ordi- 
nance the authorization of bonds not to exceed a certain 
amount is equivalent, in legal effect, to fixing the amount 
of such bonds at such sum.—Supreme Court of New Jer- 
sey. 73 A. R., 125. 


Savings 


not exceeding $160,000. 


payable to bearer, 


was accompanied by a 


certified, was an 


register of notes, so was no 


overissue, extent of 


Defective Streets—Contributory Negligence 

McClay vs. City of Philadelphia——A driver in a city 
street who, because of the care required in managing his 
horses and avoiding other vehicles, is unable to give en- 
tire attention to the roadbed, is not reckless in not seeing 
defects therein that would have been obvious to a pedes- 
trian.—Supreme Court of Pennsylvania. 73 A. R., 188. 

Defective Highway—Negligence 

Norbeck vs. City of Philadelphia—A municipality con- 
tracted with an independent contractor to raise the grade 
of a street, a certain portion of the street to be con- 
tinuously kept open to the public pending the work, and the 
city retained control of such portion by its police and 
inspector. Held, that where it permitted a dangerous hole 
to continue in such portion for three months it was liable 
to a person injured by reason of such negligence.—Supreme 
Court of Pennsylvania. 73 A. R., 179. 











MUNICIPAL JOURNAL AND ENGINEER 269 


Street Improvement—Condemnation—Injunction 


Kelly et al. vs. City of Waterbury—The remedy at law 
of owners of property taken by a city for a street to de- 
termine their right to sums assessed to them as damages 
before the work is completed, and to test the legality 
of the proceedings, is adequate, and an injunction will 
not lie to restrain the city from entering on the land, 
where it does not appear that irreparable injury would 
result if the city should proceed to do so.—Supreme Court 
of Errors of Connecticut. 73 A. R., 136. 


Claim Against City—Notice 

Watts vs. City of New York.—That plaintiff was ex- 
amined before the Comptroller, as required by Greater 
New York charter, regarding the claim for injury to per- 
sonal property, did not constitute a waiver of the re- 
quirements of section 261 of the charter, as amended by 
Laws 1907, providing that no action for injuries to per- 
sonal property shall be maintained against the city unless 
notice of intent to sue be filed with the Comptroller.— 
New York Supreme Court. 117 N. Y. S., 612. 

Defect in Street—Subcontractor 

City of New York vs. Corn et al.—A contractor, acting 
as the agent for an abutting property owner, obtained a 
permit from the city to open a street for the construction 
of a vault under the sidewalk and for the construction of 
a bridge over the excavation to accommodate traffic. Held, 
that, the contractor having let the construction of the bridge 
to a subcontractor, he was not responsible for injuries to 
a pedestrian, caused by the collapse of the bridge —New 
York Supreme Court. 117 N. Y. S., 514. 


Bond Issue—Insufficient Notice 


State ex rel. Willis vs. Heber City et al.—Constitution 
provides that all moneys borrowed by any legal subdivision 
of the state shall be used solely for the purpose specified 
in the law authorizing the loan, section provides that no 
debt in excess of the taxes for the current years shall be 
created by a city, unless the proposition to create such 
debt be submitted to the qualified electors of the city. 
Comp. Laws 1907, provides for submission of a proposition 
to incur a 4 per cent. indebtedness for lights, water, or 
sewers to taxpaying electors. Another section provides 
that, when the city council shall have decided to submit 
the question of incurring a bonded indebtedness, it shall 
by order specify the particular purpose for which the in- 
debtedness is to be created, and the amount of bonds pro- 
posed to be issued. Held that. where such an order or 
resolution, and also the published notice to the electors 
of an election to vote on an issue of bonds which were 
intended to supply the city with lights, merely stated that 
the indebtedness was to be created, and the bonds issued, 
for general corporate purposes of the city, they were in- 
sufficient—Supreme Court of Utah. 102 P. R., 3009. 


Street Improvements—Reassessment 


Johnson et al. vs. City of Seattle-—A city has power to 
reassess the whole improvement district for benefits from 
a street improvement, though the assessment of only part 
of the district has been held invalid. A reassessment for a 
street improvement in case of invalidity of the original 
assessment may include additional costs and accrued in- 
terest. Judgments in cases having reference to an original 
assessment are not res judicata as to the reassessment super- 
seding the old assessment in a case having reference to the 
reassessment.—Supreme Court of Washington. 102 P. R., 
448. 

Licensing Sale of Liquors—Statutes 


Hartig vs. City of Seattle et al—Under the initiative and 
referendum amendment to the charter of the city of Seattle, 
which reserves to the people enumerated powers which 
apply to all ordinances, and under a concurrent amendment 
conferring on the council the power to license and regulate 
the sale of intoxicating liquor, the power to license and 
regulate the sale of intoxicating liquors is vested in the 
council. Where general and special concurrent laws are 
conflicting, the special law must obtain—Supreme Court 
of Washington. 102 P. R., 408. 
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NEWS OF THE SOCIETIES 


City and Town «Cute of Worcester 
County, Mass.—F orty-four of the fifty- 
nine Town and City Clerks of Worces- 
ter County met at Fitchburg August I1, 
the eighteenth annual meeting of their 
association. The dean of them all, Ira 
N. Goddard, of Millbury, who has been 
Town Clerk for fifty-seven years, was 
present and received a demonstration 
of regard when he answered his name 
in the roll-call. President Walter A. 
Davis, City Clerk of Fitchburg, was in 
the chair and called upon Town Clerk 
George L. Wright of Boylston to give 
a review of legislation enacted this year 
affecting the clerical office in which all 
were interested. The especial changes 
of importance have to do with assess- 
ment laws and dates, and these carry 
with them important changes in mat- 
ters of registration and certain election 
preliminaries related thereto. Mayor 
Frederick O’Connell and Chairman Ed- 
ward F. Nutting of the Leominster 
Selectmen, were guests. At the busi- 
ness meeting these officers were elect- 
ed: President, Walter A. Davis. of 
Fitchburg; vice-president, A. B. Cham- 
berlain, of Sturbridge; secretary, Louis 
M. Hanff, of Rutland; treasurer, George 
E. Stone, of Shrew sbury; executive 
committee, James H. Carr, of Clinton; 
Charles F. Giles, of Westminster 
George L. Wright, of Boylston. Invita- 
tions for next year’s annual meeting 
were received from Northboro and 
Leicester. 

Iowa State Firemen.—The paid Fire 
Department race, open to the world, 
was the feature of the events at the 
Iowa State Firemen’s tournament at 
Davenport August 5. Sioux City’s 
thoroughbreds again took first and 
third places, Council Bluffs slipping into 
second place. Seven thousand people 


saw the contest. Summaries: 

Hook and ladder race, 250 yards: Marion 
won. Time: 0:46 2-5. 

State race, 250 vards, couple hose: West 
Liberty won. Grand Mound, Muscatine and 
Villisca failed to make coupling and were 
ruled out. 

Free-for-all race, paid fire departments, 


purse $700; Dick and Dan, Sioux City, won, 


time 1:15 2-5; Lou and Herb, Council Bluffs, 
second, time 1:15 3-5: Paddy and Prince, 
Sioux City, third, time 1:16 4-5; Barney and 
Barney, Davenport, fourth, time 1:15; Bon- 
nie and Beauty, Clifton, fifth, time 1:18; 
Fred and Mac, Des Moines, sixth, 1:19 1-5; 
Pat and Bob. Clinton, seventh, time 1:22; 
George and Dick, Davenport, eighth, time 
1:28; Black and Tan, Des Moines, ninth, 
time 1:27; Jack and Jack, Des Moines, 
tenth, time 1:28 2-5. Pae and Pac of Red 


Oak were disqu: ilified for failure to hitch. 
Ladder Climbing contest: Kelly of Grand 
Mound won, Morris of Newton second, 
Meyer of Villisca third. Time: 0:6 3-5. 
Hub and hub race, 250 yards: West Lib- 
erty won from Muscatine. Time: 0:29 4-5. 
Prize drill: Newton won. 
Running coupling contest: 
Titecum of West Liberty won, Jones and 
Thorpe of Grinnell second. Time: 0:4 4-5. 
Ohio Police Association.—The asso- 


Dunlap and 


ciation held its annual convention at 
Canton August 5 and 6. Chillicothe 
was chosen for the convention next 
year, to be held the first Tuesday and 
Wednesday in August. Officers were 
elected as follows: President, Jacob 
Miles, Mansfield; first vice-president, 
Ed M. Ertel, Massillon: second vice- 


president, H. W. 
tary and treasurer, 


Smith, Canton; secre- 
J. J. Whitaker, Day- 
ton. The committee on legislation of 
the Ohio Police Association, Perry D. 
Knapp, Toledo, chairman, recom- 
mended a number of changes in the 
Ohio statutes. A trespass act is pro- 
posed which would make the punish- 
ment of unlawful trespassers more se- 
vere and would tend to protect railroad 
property. A bill making it a peniten- 
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tiary offense to carry concealed 
weapons, except by legally authorized 
persons, was recommended. The matter 
of police and politics was discussed 
when a note of regret from Chief John 
R. Maple of Coshocton, embracing the 

case of his dismissal by Mayor Gail S. 
Hamiiten: was read by Secretary Whit- 
aker. Appeals to stand by Chief Maple 
in his fight were made by different 
members of the association. “The Chief 
of Police should not be appointed by 
the Mayor,” said Jacob Mintz, Cleve- 
land detective, before the Ohio police 
convention at the meeting. “The 
people should have a direct voice in his 
ree tes and he should be answerable 
to them. The quicker the law is 
changed the sooner the Police Depart- 
ment will cease to be a football of 
every incoming administration and the 
higher will be the standard of their effh- 
ciency. 

National Federation of State, City 
and Town Employees.—The semi-an- 
nual convention was held at Newton, 
Mass., August 1. M. F. O’Brien, Rox- 
bury, Mass., was elected president. The 
next convention will be held in Lynn, 
Mass., February 1, 1910. A resolution 
favoring the payment to all municipal 
employes at the rate of $2.50 a day, and 
that they should receive remuneration 
for all legal holidays, was passed. A 
resolution was passed that bills be in- 
troduced into the Legislature to do 
away with all contract work and the 
Legislative Committee was empowered 
to do everything possible to see that 
Civil Service laws are enforced. 

Second Annual Good Roads Con- 
vention.—Cleveland, O., has many ad- 
vantages for the headquarters of the 
second annual national good roads con- 
vention under the auspices of the 
American Automobile Association, the 
National Garage, the United States 
Office of Public Roads and the Amer- 
ican Roadmakers’ Association, from 
September 21 to 23. This is being 
clearly recognized by motorists and 
good road engineers throughout the 
country, and the delegates preparing 
to attend the sessions will be not only 
larger in number but also more repre- 
sentative in character than was the case 


a year ago. 

F. A. Pease, who has been selected 
by the Cleveland Automobile Club as 
the chairman of the demonstration 


committee, completed the formation of 
his committee last week and furnished 
George C. Diehl, chairman of the na- 
tional committee in charge of the good 
roads convention, with a tentative plan 
of the practical features which will be 
prominent during the convention. “It 
is probable that at the time the con- 
vention is held in Cleveland,” he says, 
‘it will be the privilege of the high- 
way Officials and delegates to witness 
a larger amount of road construction 
of various types than would be possible 


in any other locality within such a 
limited time, as the city of Cleveland 
and its various suburbs have let an 


unusually large amount of contracts for 
road improvement during the present 
season.” Mr. Pease is now preparing 
a map of the city and its suburbs on 
which will be clearly outlined the road 
work under construction, with the lo- 
calities selected for special demonstra- 
tions during the convention. Besides 
arranging to show the practical work- 
ings of asphalt paving within the city 
limits, the committee is planning to 
give a very thorough illustration of 
culvert work, and A. Felgate, the 


county bridge engineer of Cuyahoga 
County, will read a paper dealing with 
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the subject of constructing permanent 
structures across highways for water 
courses. This information will range 
from thirty-six-inch box culverts to a 
magnificent concrete arch for a single 
span of 280 feet now being erected at 
Rocky River, west of Cleveland. The 
committee will also take up the ques- 
tion of testing materials that enter into 
road construction and emphasizes the 
necessity for careful inspection of such 
materials while also illustrating the 
methods by which accurate tests may 
be made. The work now being done 
on roads in and around Cleveland pre- 
sents a number of different constructive 
methods, and on this account will be 
particularly valuable to the delegates 
in showing them on a large scale the 
practical results of good roads in the 
making for permanent use. 

The Cuyahoga County Commission- 
ers are constructing a brick road east 
of Cleveland Heights village, the brick 
being four inches in depth laid upon 
a four-inch concrete base between 
Portland cement curbs that are mold- 
ed in place. This construction extends 
about four miles and during the con- 
vention the work can be studied in all 
its stages, from the subgrading to com- 
pleting the finished surface. Through 
the village of Cleveland Heights a new 
macadam road is being made, the sur- 
face being trap rock three inches in 
depth laid upon a twelve-inch lime- 
telford base. During the convention 
the construction of this type will be 
observed in all its stages. Another ex- 
tensive improvement is being made on 
Euclid boulevard. Here the foundation 
is nine inches in depth of two and one- 
half-inch crushed limestone, the sur- 
face to be filled with asphalt or coal 
tar sufficient to render it impervious 
to water and keep it free from dust. 

American Society of Engineering 
Contractors.—It has been decided to 
hold the first convention of the society 
in Chicago on February 24, 25 and 26, 
1910, during the third annual Cement 
Show that is to be held from February 


18 to 26. In this manner the Western 
members will be able to meet those 
from the East and thus become ac- 
quainted. It will also be possible for 


many of the Canadian members to at- 
tend, as there is quite a large member- 
ship in Canada. Opportunity will also 
be afforded all to attend the Cement 
Show. These shows are the event of 
the year in the concrete industry and 
besides being highly interesting they 
have become a great educational fac- 
tor, not only to engineers and contrac- 


tors, but also to the public. Negotia- 
tions are now going on between the 


society and the Illinois Society of Mu- 
nicipal Contractors to consolidate the 
two societies, as it is believed that 
greater strength will be given to each 
by uniting the two. This society also 
proposes to hold a convention in Chi- 
cago during the Cement Show. The 
secretary, acting under instructions 
from the board of directors, has written 


to the American Public Works Asso- 
ciation stating that the society will 
be glad to have them _ cooperate 


and also open negotiations with the 
view of consolidating. It is expected 
that the regular monthly meeting of the 
society for the discussion of papers will 
commence in November. The first an- 
nual meeting of the society will be held 
in New York in January, Igto. 
Connecticut Society of Civil Engi- 
neers.—The summer meeting will be 
held August 17 at Stoney Creek and the 
Thimble Islands, Connecticut. J. Fred- 
erick Jackson, New Haven, secretary. 
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New Jersey Patrolmen’s Benevolent 
Association—The annual convention 
will be held in Paterson September 9. 
The association, which now has a mem- 
bership of nearly 3,000 patrolmen, was 
organized about nine years ago by 
Chief Monahan, of Jersey City, and ex- 
Chief Adams, of Newark. Its forma- 
tion was for the purpose of securing co- 
operation among the police to get the 
best results in dealing with police mat- 
ters in the larger cities. Local organi- 
zations are now established in about 
twenty-five cities and towns throughout 
the State. The keynote of the organi- 
zation is fraternalism, and the men co- 
operate to quash favoritism and partial- 
ity. There are sick and death benefits. 
The strength of the organization is 
shown by the success with which it 
fathered the police pension bill, the 
tenure of office bill and the measure re- 
quiring a policeman to serve five years 
as patrolman before advancement to 
superior office. Association influence 
was also used jn securing physical and 
mental examinations for police candi- 
dates, and examinations for vacancies 
among superiors, the idea being to se- 
cure the most able and efficient men 
among the police. 

Medical Association of Georgia.— 
The fly committee met, August 1, at 
the Aragon Hotel, Atlanta, and organ- 
ized for business. Dr. J. C. Dean, chair- 
man, of Dawson, called the meeting to 
order, and the following members were 
present: Dr. J. C. Dean, Dawson; C. M. 
Curtis, College Park; J. E. Paulin, At- 
lanta, and Dr. J. W. Palmer, Ailey, Ga. 
Dr. J. W. Palmer was elected secretary 
and treasurer. The next meeting place 
of this committee will be Macon, Ga., 
during the month of February. The 
work of the committee is so voluminous 
and so important that it becomes neces- 
sary for the membership to be larger. 
Governor Joseph M. Brown will ap- 
point a member from each county in 
the State to help carry on this work. 
The chairman and secretary will com- 
municate with the new members rela- 
tive to their duties, and furnish them 
with proper literature. Dr. J. E. Paulin, 
President of the State Board of Health, 
will co-operate with this fly committee. 
In order that the public may be familiar 
with these facts, the fly committee 
earnestly asks that the press at large 
assist in getting the facts before the 
public. Every daily, weekly and 
monthly paper in the State is urged to 
help to wage this fight against the most 
dangerous insect to mankind. The com- 
mittee requests that the dailies urge 
that the papers of smaller cities pub- 
lish the fly information. 


Calendar of Meetings 


August 17-20. 

New York State Firemen’s Association. 
—Convention and Parade, Poughkeepsie, 
N. Y. — Thomas Holohan, Secretary, 
Frankfort, N. Y. 

August 17-20. 

International Association of Fire Engi- 
neers.—Annual Convention, Grand Rap- 
ids, Mich.—James McFall, Secretary, Ro- 
anoke, Va. 

August 24. 

Association of State and National Dairy 
and Food Departments.—Convention, Den- 
ver, Col. 

August 25-27. 

League of American Municipalities.— 
Thirteenth Annual Convention, Montreal, 

. Q., Canada.—John MacVicar, Secre- 
tary, Des Moines, Ia. 

August 25-27. 
Virginia State Firemen’s Association.— 
Convention and Tournament.—G, C. Cum- 


ming, Secretary, Portsmouth, Va. 
August 31-September 2. 
Association of 
Companies.—Annual 
Manor, N. Y.—D. L. 
tary, Spokane, Wash. 


Edison 
meeting, 
Huntington, 


Illuminating 
Briarcliff 
Secre- 





September 1-3. 
League of Third-Class Cities of Penn- 





sylvania.—Annual convention, New Cas- 
tle, Pa.—Mayor D. M. Johnson, Secre- 
tary, Chester, Pa. 
September 7-10. 
Pacific Coast Association of Fire 


Chiefs.—Convention, Seattle, Wash.—W. 
H. Bringhurst, Secretary, Seattle, Wash. 
September 8-10. 

New England Water Works Associa- 
tion.—Annual convention, New York City. 
—Willard Kent, Secretary, Narragansett 
Pier, R. I 

September 9. 

New Jersey State Firemen’s Assocla- 
tlon.—Convention, Atlantic City, N. J.— 
William Exall, Secretary, 86 Bruce street, 
Newark, N. J. 

September 9. 

New Jersey Patrolmen’s Benevolent As- 
sociation.—Convention, Paterson, N. J.— 
Henry W. Weller, President, Newark, 
es J 


September 14-16. 
International 
Electricians.—Annual 
tic City, N. J.—F. P. 
Corning, N. Y. 
September 14-17. 


Association of Municipal 
convention, Atlan- 
Foster, Secretary, 


Michigan Gas Association. — Annual 
meeting, Detroit, Mich.—A, P. Ewing, 


Secretary, Detroit, Mich. 
September 15-17. 

Massachusetts State Firemen’s Asso- 
ciation.—Convention, Plymouth, Mass.— 
D. Arthur Burt, Secretary, Taunton, 
Mass. 

September 29. 

New Hampshire State Firemen’s As- 

sociation.—Convention, Woodsville, N. H. 
—George L. Osgood, Secretary, Concord, 
N. H. 

September 29-30. 

Ohio Fire Chiefs’ Association.—-Conven- 

tion, Alliance, O.—D. Mosher, Secre- 

tary, Warren, O. 

October 4-8. 

American Street and Interurban Rail- 
way Association. — Annual convention, 
Denver, Col.—B. S. Swenson, Secretary, 
29 W. 39th St., New York, N. Y. 

October 7. 

League of Virginia 
Fourth annual meeting, Staunton.—2J. 
Davis Reed, Portsmouth, President; L. 
Cc. Brinson, Portsmouth, Secretary. 

October 19-22. 
American Public Health Association.— 


Municipalities.— 


Annual convention, Richmond, _Va.— 
Charles O. Probst, Secretary, Colum- 
bus, O. 


October 20. 

American Gas Institute.—Annual meet- 
ing, Detroit, Mich.—A. B. Beadle, Secre- 
tary, 29 W. 39th St., New York, N. Y. 

November 3. 

Lakes-to-Gulf Deep Waterway Conven- 

tion.—Convention, New Orleans, La. 
November 9-11. 


American Society of Municipal Im- 
provements.—Annual convention, Little 
Rock, Ark.—A. Prescott Folwell, Secre- 


tary, 241 W. 39th St., New York, N. Y. 
November 15-19. 

National Municipal League. — Annual 
meeting, Cincinnati O.—Clinton Rogers 
Woodruff, Secretary, 705 North American 
Building, Philadelphia, Pa. 


PERSONALS 


Brack, WALTER R., Pittsburg, Pa., who 
was Mayor’s clerk during the Hays and 
Guthrie administrations, has been ap- 
pointed cost clerk of the county. 

3RINEY, WILLIAM, Greenfield, Ind., has 
been appointed Superintendent of the 
Water Works, succeeding W. F. Spangler. 

Burns, JoHN J., Lowell, Mass., has 
been appointed member of the Police 
Board to fill the vacancy caused by the 
removal of Commissioner Thomas F. 
Boulger. Judge Charles S. Lilley declined 
the position on account of his heaith. 

3usH, Epwarp W., Hartford, Conn., 
who was Engineer for the last few years 
of its construction on the new Hartford 
3ridge, has been appointed Engineer of 
the Saybrook-Lyme Connecticut River 
Bridge Commission, which will build the 
bridge between Old Lyme and Old Say- 
brook authorized by the present Connec- 
ticut Legislature. 

Butter, Harvey M., Suffolk, Va., has 
been elected Chief of the Fire Depart- 
ment. 

Carmopy, Mayor Joun~ T., Cedar 
Rapids, Ia., died August 7, from the ef- 











MUNICIPAL JOURNAL AND ENGINEER 271 


fect of a wound caused by a bullet fired 
by a burglar last May. 

ConNeETTE, E. G., Worcester, Mass., 
General Manager of the Consolidated 
Street Railway Company, has been ap- 
pointed Transportation Engineer by the 
Public Service Commission, First Dis- 
trict, New York City: effective Sept. 1. 

Hamitton, Mayor D. C., East Youngs- 
town, O., Councilmen Maust and Daley 
have been appointed a committee to con- 
fer with the Mahoning Water Company 
regarding water for East Youngstown. 

Hunt, W. W., Kansas City, Mo., has 
been appointed Assistant City Engineer, 
succeeding A. D. Ludlow, resigned. 

Jupp, P. M., Holyoke, Mass., has been 
elected President of the Board of Alder- 
men, succeeding George Barnett, re- 
signed, 

KEENEY, ALBERT F., Chicago, IIl., mem- 
ber of the Board of Local Improvements, 
has been elected President, succeeding 
the late Colonel H. S. Dietrich. 

Lawson, FRepDERICK W., Fall River, 
Mass., has been appointed member of the 
Police Commission, succeeding the late 
Rufus W. Bassett. 

LeINescH, THEODORE, Dayton, O., has 
been appointed Director of Safety, and 
J. C. Ely, Director of Service. 

MaAtoney, Daniet J., Newark, N. J., 
has been reappointed Smoke Inspector. 

Mayer, JOHN, Downieville, Cal., has 
been elected Chief of the Fire Depart- 
ment, succeeding H. A. Morse, resigned. 

Morey; Davin, Harrisburg, Pa., former- 
ly in charge of the filter plant at Har- 
risburg, Pa., has succeeded W. E. Burk 
as Chief Chemist and Bacteriologist of 
the Louisville Water Company. Mr. 
Burk will assume active management of 
the cement mills which are to be erected 
near the city of Mexico, Mex. 

NicHoits, CHARLES L., North Plainfield, 
N. J., has been elected President of the 
Borough Common Council, succeeding 
Lemuel B. Woolston, who resigned to 
take a two months’ trip to Europe. 

Reper, Dan J., Lenox, Tenn., has been 
appointed receiver of the corporation of 
Lenox, to wind up the affairs of the su- 
burban corporation preparatory to its 
annexation to Memphis. 

Renarp, L. B., Franklinton, La., has 
been elected City Engineer, to succeed 
K. Barrow. 

Rocers, FRANK, South Bend, 
Councilman, has announced that he 
be a candidate for Mayor. 

Roper, Roswett M., East Orange, N. 
J., has been appointed Assistant Engi- 
neer of the Water Department. 

Scutty, Tuomas J., South Amboy, 
N. J., has been elected Mayor by the 
Common Council, succeeding Dr. Am- 
brose Treganowan, resigned. 

SEARLE, JosepH M., Pittsburg, Pa., 
who has been engaged in consulting en- 
gineering work for a number of years, 
has been appointed Smoke Inspector. 

SMALL, Scott, Cincinnati, O., has been 
appointed Director of Safety and Robert 
Laidlaw, Director of Service, by Mayor 
John Galvin. 

STAAKE, JupGE WILLIAM H., Philadel- 
phia, Pa., and other members of the Play- 
grounds Commission appointed by Mayor 
Reyburn to investigate the question of a 
system of children’s playgrounds for Phil- 
adelphia, have returned from a trip of 
inspection covering Chicago, Cleveland, 
Buffalo and Rochester. The Commission 
will also visit New York, Baltimore and 
Washington. 

STEWARD, LEroy T., Chicago, Ill., Super- 
intendent of City Delivery of Mails in the 
Chicago Postoffice, has been appointed 
Chief of Police. Bernard Mullaney, to 
whom the position was offered, declined it. 
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To be of value this matter must be printed in the number immediately following its receipt, which makes it impossible for us to 


verify it all. 


Our sources of information are believed to be reliable, but we can not guarantee the correctness of all items. 


Parties in 


charge of proposed work are requested to send us information concerning it as early as possible; also corrections of any errors discovered. 
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Aug. 23, 8:30 p.m... 
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STREET IMPROVEMENTS 


Paving, 1,615 sq. yds., grading, etc., 2streets..............-.- S. F. Bell, Pres. Bd. Pub. Service 
Macadam or brick block paving, 2 roads, 4.04 and 4.12 miles. R. J. Cunningham, Co. Controller. 
Paving Broadway with concrete; comb. curb and gutter....... W.R. Mathews, City Clerk. 
Concrete walks, 72,000 sq. ft., curb, 18,000 lin. ft., grading, etc.. W.H. Deer, Boro. Clerk. 
Improving State road, Crosby twp.; Specification No. 942...... Fred. Dreihs, Clk. County Comrs 
Constructing 5,270'sa: yds. Of macadam. «0... 6.5665 0442 20 ose C. V. Kerch, City Engineer. 

Vit. brick paving, 1,494 sq. yds.; wood block paving, 422 sq. 


was.¢ 1,7204in. 16: curb, grading, ete., Division street........ Chas. E. Perry, C.E., Canajoharie 
Macadamizing 1.19 miles road Goshen tw Dp: 5 Cost, '$7,179...... 55 County Commissioners. 
Macadamizing 4 roads: 18:4804in. £6.....0. 5 ois ccc ce sere nee Township Clerk. 
Grading and graveling State road in 3 towns...............0.. A. H. Freeman, County Auditor 
Laying sidewalks on number of streets.............00000 eee Borough Council 
GrAGine BNE PAVINE SIS SUBCOUS 6 650 « oiy 0-69) 0 wis learerp see os eae ns es Dr. Thos. W. Koon, Chm. St. and 
Alley Com. 


Bldg. 6,000 sq. ft. driveways and 4,500 sq. ft. walks at post.. Chief O. M., Governor's Island 
Paving 6,700 sa. yds brick South DBEROM Sb rs oe one cs eon Clair A. Inskeep, City Engineer. 
Vit. or shale brick DAVING, POTHONS OF PFONESE..... 0.5.66 os ces A.C. Harrison, Boro.Clerk 
Grading and paving Second st.; labor and material separate.... E. L. Berry, Village Engineer. 
Constructing 4 1-2 miles of macadam road, Augusta Co.... Harry Burnett, Clk. Bd. Supervisors 
Macadamizing, grading, etc., 9,608 ft.; also 2,466 ft. of road.... F.M. Sayre, County Auditor. 
Furnishing material and paving Illinoisave.................. W. H. McMillin, Cik. Bd. Pub. Serv. 
Wood block, asphalt and granite block repaving on concrete, 
maintaining asphalt pavements, etc., various streets. 
Amiesite macadam paving, curb, grading, etc Meta cuit aieceteei aie ietaare A. V. 
Repaving and macadamizing Jackson ave.: 1,200 sq. yds. Bel- 


John F. Ahearn, Pres. Boro. Man't'n’ 
Morrison, Clk. Village Trus. 


gian block, 3,870 ft. 5x16-in. curb set in concrete... Se Geo. T. Bouton, Clk. St. & Wtr. Bd 
Grading, macadamizing, Curbing, Clic, 2’ StWECES . 66.6 cic cece es H. D. Armstrong, Clk. Bd. Pub. Serv. 
Constructing nearly 50 sections of County road................ County Commissioners 
Constructing 3:98 miles macadam road... ...666+ 5. ccc ee cess ces Francis H. Price, Hwy. Com'r 
Vit. brick paving Detroit ave: : Cost, $3,800 «. . 63.52 csscce ess County Surveyor Hofman 


A. P. Melton, Town Engineer. 


Laying 7,753 sq. yds. brick, asphalt, wood block or bitulithic. . 
A. Y. Stout, County Auditor 


Bldg. 10, 520 ft. gravel road on Smith road, Liberty twp........ 
Asphalt paving, 2 sts.; block pavement on concrete, 2 sts.; bit- 
ulithic, 2 sts., and repaving with present Belgian block, 6 
sts.; wood block on concrete around school buildings......... 
Grading and macadamizing 1 1-2 miles road in Norwich twp 


James H. Londrigan, City Clerk 


under State Highway Law: cost, $9.756.....0<scceeesnccess Wonders, State Hwy. Com. 
Paving 1 mile of S. &S. turnpike, including curbing. one, ae aW.. aaa Clk. County Court 
Macadamizing, sewering, grading Bloomfield and F airplay Turn- 

pike road, 2 sections, 17,545 ft.; also Reed’s Mills-Bloom- 

field road, 4 Bor cen 23,248 ft. long Ae eS Glia or ater a tawe tein iteee tari J. L. Copelarid, Chm. Co. Comrs 
Constructing 15,000 sq. ft. of granitoid sidewalk............... Maj C.C. Bolton, U.S. A., Baltimore 
Improving Springfield pike, in Wyoming village; bond, $3,000. rr Struble, Pres. Bd. Co. Comrs 
Repair and resurfacing of State roads in 7 Counties............ S. Percy Hooker, Chm. Hwy. Com. 
Paving portion of 2 streets, repaving 1 street..............-... W.H. McMillan, Clk. Bd. Pub. Serv 


Furnishing mz aterial for repair of Wooster pike and Lorain road, 
grading, draining, etc., Kinsman road, Newburg twp......... 
Furn. about 8,500 tons granite paving block, 10,000 ft. granite 
CUP ANIG 1A SEES ON COMROES: « <.c6 0 e255 5, ee recs 4-5) eis nisven sles sa ace aie 
Constructing 3 miles of macadamized roads on County line...... 


Wm. F. Black, Clk. County Comrs 


Board of Control. 
Stewart & Kennedy, Engineers 


Constructing 15,000 sq. ft. granolithic sidewalks............... Maj. C.C. Ballou, D.M 
Paving 2,683 ft. State road with macadam, bituminous ma- 
cadam surface or Hassam pavement.............+.ecccsse. Bion Bradbury, Jr., Com’r Pub.Wks 
Bldg. 10,147 Tt. road in Manheim: twp: .. 0.5 <6 ces ce ee oe aes Hunter, St. Hwy. Com’r, 
‘Harrisburg. x 
Brick roads 3 miles; macadam 6 niiles.........5.6005 0005000280008 oR. Camphill, Ch. Clk. Co. Comrs 


Brick paving, 1,187 sq. yds.; asphalt, 4,713 sq. yds.; excav. 
966 yds. ; embankment, 1 76 yds., on Rock Island ave........ or: Stackpole, City Clerk 
Grading, draining, stone wearing surface, 20,975ft. road. .. L.W. Daugherty, County Auditor 
Bldg. stone road for County; M. F. Larson, Co. Engr., Perth Am. Frank H. Pownall, Dir. Freeholders 
Paving 3 sts. with crushed stone and tar dressing; = oO 
Congress st.with shale block and part with wood block. . Public Comm. on Pavements 
Macadamizing 7 fmiles, HEESS Pike; 2 TOWNSMIDS 0.5.5. 2644 ne > oe Walker Braun, County Surveyor. 


Bldg. Edw. Curran et al gravel road, 3,948 ft. long............. J. F. Barlow, County Auditor. 
Paving Cherry st. with any hard material, sewers,etc.......... J. Hayes, May or. 

Constructing a gravel road in Liberty township............... ic B. Hunter, County Auditor. 
Constructing 2.5 miles pike road in Rigger township.......... T. L. Thomas, County Auditor. 
ASPAAIS SAPMCN COUT AVE. 6 eos oie ccc ins omen 4) ao 2 bio e 80:0 bless Sie E.G. Krahmer, County Auditor 
Constructing, etc., 10:roads cost, $52:000. «6:6. 51662 se ss sree Lemuel Shipman, County Auditor. 
Bldg. 10,520 ft. gravel road in Vigo township................- John T. Scott, County Auditor. 


10,550 ft. long Robert L. Winks, County Auditor. 


Bldg. gravel road between Adams and Pine twps., : 
L. W.Dougherty, CountyAuditor 


Grading, draining, paving 20,975 lin. ft. road. ...........+5.- 

Brick, wood block, granitoid or bitulithic paving, 32,241 sq. 

yds. on concrete; 14,589 lin. ft. granite curb; grading, etc..... Hazlehurst & Anderson, Engrs. 
Candler Bldg., Atlanta. 

Two miles vit. brick paving, etc., on 2 County roads.. Board of County Commissioners. 


Brick, one year guarantee, bitulithic or creosoted blocks, - 


yr. guar. for paving Washington-Walnut st. district......... G. L. McLane, City Engineer. 
SEWERAGE 
Bldg. 850 ft. 12-in. vit. pipe sewer, etc., Oceanave............. M. R. Sherrerd, Ch. Engr. St.&W.Bd. 
Bldg. sewers in Sec. 32, W oonasquatucket RIED os sles oscanaetnitees W.C. Pelkey, Clk. Bd. Cont. & Sup. 
Constructing sewers in number of streets..............-0-0-5- W. J. Springborn, Pres. Bd. Pub.Serv. 


. Material and labor for trunk sewer, rein. concrete, pipe and 


inverted siphon, etc.......... C. J. Dudley, City Clerk. 
Sec. C-3, Beargrass interceptor, Contract Yo. 43: mainly rein. 
concrete sewer, 4-ft., 6-in. and 5 ft. 2 in. diam.; 1,420 ft. = Sa 
13'to:25 ft. deep, inc. 700 cu. yds. concrete, 70, 000 Ibs. steel... W. C. Nones, Chm. Sewer Comm. 


double sewer, sewage lift, etc., 


Bide: sewers, drains. .etc., 10 S Streets... <.c ccc sc ees ccaccescewe Henry F. Hill, City Engineer. 
4,800 ft. 8-in., 834 ft. 20-in. vit. pipe, manholes, etc............ Robert Caldwell, City Engineer 
Bldg. sewer system: 8 miles 8 to 15-in. vit. pipe............... E. G. Davis, City Clerk. 
Bldg. 30 branch sewers, cost, $70,000; 2 main sewers, Bristol st., 

CORE E60000- Find Sh BPO 000. 50.5. 6 os bac sa oa seiedeseceees 5 Geo. R. Stearns, Dir. Pub. Wks. 
Constructing sanitary sewer and appurtenances in Maplest..... Board of Public Works. 
Bldg. sewage disposal plant and sewers at Orphans’ Home...... J. P. Elton, Ex. Offi. S. & S. Osp. H 
Constructing sanitary sewer: First Dist., 27,000 ft.; Second 

Dist., 18,000 ft.; size, 8, 10 and 12-in. and smaller............ . B. Dunning, Borough Engineer 
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SEWERAGE—C ontinued. 


Material and labor for making house and lot connections...... . 
Bldg. lateral sewer in blocks 22 and 23, Military Addftion.... 
Bldg. sanitary sewers in Dist.No.2; J. A. Stewart, C. E., Cincin’i 
Bldg. 4,167 ft. 8-18-in. vit. pipe, 15 manholes; cost, $6, 612. 
Material and labor for bldg. and equipping certain sewers and 
sewage disposal works and connecting existing sewers and sea 
outlet pipe; 3,600 cu. yds. sand and gravel excav.; 970 ft 
vit. pipe up to 20-in., 900 cu. yds. concrete, part reinforced; 


C.C. Jenkins, Village Clerk 

Bob Parman,City Clerk 

H. D. Armstrong, Clk. bd. Pub. Serv 
Thos. S. Brown, City Clerk 


small concrete pump house; City Wastes Disposal Co., Engrs. Charles O. Hudnut, Boro. Clerk 
Material and labor for bldg. sewer in Wash’t’n st.; bond, $4,500 W. B. Fawcett, Sec’y Bd. Pub. Wks 


Bldg. 7-ft. circular brick or concrete sewer; B. K. Finch, C.E.... Fred.H. Gates, City Clerk. 
Improving Onondaga creek, 2 1-3 miles long, inc. 68,800 cu 
yds. excav., 13,600 cu. yds. concrete blocks and mass con- 
crete; cost, $200,000; Cont. No. 2, Intercepting Sewer Bd.. 
Furn. material and bk ig. 1,600 ft. 8-in. sanitary sewer Sade 
Furn. 30 c. i. heads, inc. gratings and 30 c. i. heads or traps. ie 
Bldg. 2 sections, 9 miles 8 to 15-in. pipe sewer and appurtenances; 
disposal works, inc. sand filters, sludge and flood basins, rein 
concrete chambers and contact beds ae 
Bldg. So. Louisville sewer, Branch-Section C, Cont. No. 51: 1,800 
ft. 9.5 ft., 3,051 ft. 5.5 rein. concrete sewer, inc. 3,850 cu. yds. 
concrete and 350,000 lbs. steel rein. bars; average cut, 20 ft.. 


H. J. Hamlin, Sec’y Sewer Bd 
W.W. Hampton, Sec’y Bd. Pub. W's 
Henry Smith, Pres. Park Board 


W. W. Young, C.E., c.o. Sewer Com 


W.C. Nones, Chm. Sewer Com 


Bldg. sanitary sewers and appurtenances............-.-- loyd Thompson, Town Clerk 
Bldg. 2,485 ft. 6-in. sewer and 1,300 ft. 6-in water extension. Capt. Chas. T. Baker, Q.M., U.S.A 
Making and repairing 45,000 lin. ft. sewer and 10,000 ft. gas and 

water connections of abutting property......... L. G. Aymard, Clk. Bd. Pub. Wks 


Building Forest Park Sewage Work, Sanitary Contract 40; trunk 


sewers in Dist. 48, Cont. 41; Jones Falls interceptor, Sec 

1, Cont. 42; lateral sewers in Dist. 49, Cont 43; bldg. storm 

CRRA TI CaN Oi ois) a os eke ae ews ee oa Raa C. W. Hendrick, Ch. Engr. Sew.Com 
Furnishing material and constructing sewers: 30,000 ‘ft. 8-in ; 


M. A. Earl & Co., Muskogee, Ar 
Dr. Geo.S. Bliss, Supt. Maine Schools. 
Stackpole, City Clerk 


1,700 ft. 10-in., 3,000 ft. 12-in. pipe sewers; septic tank, etc 
1,685 ft. 8-in. pipe sewer, manholes and settlement tank. . ; 
Constructing nine blocks of storm sewer on 4 streets... . Pe el 


Galv. steel culvert pipes, 14, 16, 18-in., gauge, 12-36inch....... C. W. Crockett, Chancery Clerk 
Constructing storm sewer, etc., in Cherry st.:C. R. Twiss, C_E... J. J. Hayes, Mayor 
WATER SUPPLY 

Furn. f. o. b. Nashville 100 fire hydrants, 150 6-in. and 20 8-in 

Ludlow or Rensselaer valves; 200 valve boxes..........--- J. D. Alexander, Chm. Bd. Pub. Wks 
Improving water works, inc. 4 ‘centrifugal pumps, one 100,000- ; ; 

gal. elev. tank, 200 tons 4-12-in. pipe and specials............ Wm. iv Bryan, Lincoln Tr. Bldg., 

St. Louis 


Bldg. steel standpipe, 25-ft. drain, 83 ft. high, with conical roof, 
20 ft high; also concrete foundation and connections for 
stand pipe; also laying 1,000 ft. 8-in., 2,300 ft. 6-in. c. i. water 
pipe; valves, hydrants, etc.; H. K. Barrows, C.E., Boston..-. 

Making 2 or more borings for water pipe tunnel under river..... 

Extending mains: furn. 14,000 ft. 6-in., 2,700 ft. 4-in. c. i. pipe 
and laying same and bldg. reservoir and « dam gates 

Furn. and laying 6-in. water mainin 14thst. South............ 


Gardner State Colony 
C. J. Poetsch, Chm. Bd. Pub. Wks 


M. D. Patterson, C. E., Northampton 
N.C. Morgan, City Auditor 


Furn. steel tower and tank pump house, pump, motor, 50 hy- 

drants, 150 ft. 10-in., 4,240 ft. 8-in., 3,500 ft. 6-in., 15,500 ft. 

4-in. pipe, and 7 1-2 tons SPECiAlss. «cee en en ceneee =<: George D. Musmaker, Mayor 
Installing two 350-h.p. vertical water tube boilers in city w ‘ater 

WORMS DIGG e. 25 es cay a haan a nae eees 4 ena ecs sais 5 T. Schultz, Supt. Water Works 


Drilling artesian well 1,500 ft. deep in Capitol grounds.. ... . State Capitol Commission 

Furnishing 5,300 ft. 12-in. pipe, 2,000 ft. 6-in., 1,000 ft. 4-in 
pipe; sixteen 6-in. and two 12-in. gate valves; Mocs 12-in. tees; 
six crosses and 20 valve boxes; ten tons of lead.............. 

Raising Putnam dam, etc., inc. 50,000 cu. yds. earthwork. dam 
and roads, 1,000 cu. yds, rock excav., 2,000 cu. yds. concrete 
and masonry; 5,000 sq. yds. paving “and riprap; 3,000 bbls. 
cement; 10,000 lin. ft. wire fencing and railing......... 


E. J. Heise, City Clerk. 


A. Bo Ht. C.S., 
New Haven. 
J. H. Rathfon, City Controller. 
a G. Aymard, Clk. Bd. Pub. Wks 


Capt. H. B. Chamberlain, Q. M. 


100 Crown St., 


Bldg. concrete dam across Conestoga river at water works.... 
Water and gas connections, 10,000 ft.; sewer, 45,000 ft......... 
Spieaniee Gin. Cub tila Wels GG1Ok ees 65 <5 isle dc cs hes ete ewe eee 


30, 10 a.m Bldg. 1,300 ft. 6-in. water main; 2,485 ft. 6-in. sewer........... Capt. Chas. T. Baker, Q.M., U.S.A 
1, 8:30 p.m.... Furn. and erecting 12,000,000-gal. pumping engine............ I. B. Tice, Clk. Bd. Water Comrs 
2, noon.. Material and labor for laying water mains in 4 streets.......... H zs meee Town Clk., Cleve- 

and P. O. 

eee Constructing system of water works - Court House and jail.. Sam T. Honeycutt, Clk. Co. Comrs 
6,8 p.m Laying water main in Cherry st.; C. Twiss, City eunieain . J. Hayes, Mayor. 

/ ARERR Constructing complete system of w sink works...... J. R. Palmer, Town Recorder. 

14, noon...... Three 30,000,000-gal. pumping engines at new station. . Beni. F. Guiney, Sec’y Wtr. Comrs 
C1) See Bldg. new filter PANE Git OME SIGs eek ieee watson sas M. T. Rudgren, City Clerk. 

BRIDGES 
Cope Bldg. 73-ft. riveted truss span, 12-ft. roadway in clear over creek L. E. Brelsford, County Auditor. 
bo, 10am... =. Bldg. 2-span steel girder bridge; rein. concrete tloor, macadam 
roadway over Maiden Creek at Virginsville................. A. L. Rhoads, County Controller 

ae ... Bldg. bridge over Baker creek bet. Muscogee and Talbot Cos.... E. J. Rankin, Chm. Co. Comrs. 

20, 11 a.m..... Material and labor for sub and superstructure of Jenkins bridge, 

Cardington twp., 60 ft. long, c. toc., 16-ft. roadway.......... Board Commrs. of Morrow Co. 

20 Bldg. 150-ft. steel span with concrete floor; cost, $4,900........ County Clerk Zimmerman 

20 Constructing four bridges; one 42 ft. long on concrete abut- 

ments; also 3 A truss pile bridges, 24 ft. long................ H. B. Anderson, County Auditor 
2.) eee Rebldg. County bridge 139 ft. long at George’s Creek... : H. B. Highberger, Special Com'r 
2k: Bldg. rein. concrete bridge, arch 63 3-4 ft. and 80-ft. span, over 
R. in Thomas ave., 40th Ward; cost, $40,000............ Geo. R. Stearns, Dir. Pub. Wks 

ae AO ae: Replacing bridge over Conodoquinet Creek, near Newville...... Bd. Comrs. of Cumberland County 

23, 10 a.m..... Constructing steel bridges with plans, etc.................+6- . W. Jennings, Chm. Town Bd 

23,10 a.m..... Bldg. 2-span arch concrete masonry bridge, 500-ft. approach.... Bd. Comrs. of Norfolk County. 

23, noon....... Constructing two 120-ft. span steel bridges................... F. N. Tyres, County Auditor. 

24. HOOD. «06:3. Bldg. rein. concrete bridge, 63 3-4-ft. span, 80 ft. wide, over R.R. Geo. R. Stearns, Dir, Pub. Wks. 

7 Er a two 40-ft. and 24-ft. bridges, all with 18-ft. roadways; arch 

PL aR ree Ee CRT EE ee re ioe ete I. W. Healy, County Auditor 
| eee Blag. 2 concrete foot bridges over ditch at Porter street........ E. J. Heise, Clk. Bd. Pub. Wks. 
7s ee Bldg. rein. concrete arch or steel girder bridge: 80-ft. span, 30- 
ft. roadway, two 6-ft. walks, for town of Pomfret............ ey Peterson, Town Supt. of 
omfret. 

29, NOG 5.465% Excav. channel col. bridge and sewer work, Sec. 3, No. Shore.... I. J. Bryan, Clk. Sanitary Dist. 

7. 5 ES eee ee Bldg. Center st. bridge, support street car tracks and 60-toncar.. Board of Supervisors. 

25,2 Ph ae Bldg. 4 steel bridges, plans, etc., for 24, 26, 28-ftspans......... Herman Polkow, Chm. Co. Bd 

25 10 as.:.... Bldg. 14 culverts, small steel bridge, 2 concrete abutments, re- 

taining wall Bie Nedinatoci: it. ke sen toe eae John Buyis, Chm. Co. Comrs 

YS eT eer ee Bldg. steel bridge over South fork of Long Lake Creek.......... J.G. Pitts, County Auditor 

IOS oc . ocn rate aes Painting all iran bridges. it DOTOUGIE <5... ee cc ckedocvecs Geo. J. Curran, Boro. Secretary. 

7. Pa age ara arena ldg. concrete arch bridge over Honey Creek, near H.C. Station; 

two 46-ft. arches in clear with 16-ft. clear roadway ete Raley . H. Close, Chm. Co, Comrs. 

A) EE eae Constructing hwy. bridge over Rahway river, Cranford......... acob L. Bauer, County Engineer. 

30, noon Bldg. new bridge in Butler twp., near Zuch; cost, $12,000.. Board of County Commissioners. 

eet ea eee Bldg. sub and superstructure of bridge 95 ft. long w ith 16-ft. 

roadway, Webster twp.; plans also on superstructure........ Board Commissioners Morrow Co. 

Gs tect cuaciste Bldg. sub and superstructure bridge 450 ft. long, overriver..... Altavista Land & Imp’v't Co. 
| etd Te Furn. designs, detail plans, etc., for several bridges; 3 prizes..... Board of Park Commissioners. 

PE a accent eter Bldg. 30-ft. span arch bridge, 80 ft. wide; entire or sub and super., 

Sie MOGMNEN CUI face oa eee icc Aba eee ees Cua e asia RES Board of County Commissioners. 

(eer Ete Bldg. bridge over Reed Creek, 1 1-2 miles south over creek...... John B. Hurt, County Clerk 
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BRIDGES—Continued 
Mississippi... . . Greenwood...... Ee eR ree Bridge and fill construction, inc. steel bridge.................. C. W. Crockett, Clk. Co. Supervisors. 
AMIZONA,.. 0.5.5 PHOENIX... <2... Sept. 7,2 p,m . Designs, plans, etc., for bridge over Salt river; $5,000 prize...... Bd. Supervisors of Maricopa Co. 
California...... Pala...... . Sept. 8,2 p.m . Furn. material and labor for bldg. bridge over San Luis Ry. river — tr Lonergan, Supt. U. S. 
eservation. 
California...... Merced... acs. Sept. 21, 10 a.m . Constructing steel bridge over Merced river..........e.eeee0. P. J. Thornton, Clk. Bd. Co. Supvrs. 
LIGHTING AND POWER 

Missouri....... Maryville....... Aug. 20............. Bldg. power plant, equipment, etc., 5th Dist. Normal School... J. H. Felt & Co., Archs., Kansas City. 
Te eee oe Canal Dover..... Aug. 21............. Bldg. complete electric lighting equipment, inc. 30x50-ft. bldg. 

two 250 h.p. gas engines, two 150 k.w. 3-phase, 60-cycle, 

2,300-volt generators; 133 arc lamps, switchboards and pole 

line tor Board of Public Service... «<<< sc 6 ccsaiere 05 0 9.06.09 5 Ahlm-Zorn Eng. Co., Caxton Bldg., 

; Cleveland. 
Indiana........ Columbia City... Aug. 23, 2 p.m...... Installing two 350 h.p. vert. water tube boilers with steel stack.. F. T. Schultz, Supt. W. & Lt. Plant. 
Sines... .. NO, SOHICaRO..:. <0 AUIS 24s eel Bldg. system of heating and distribution of electric mains and 
; conduits at Naval Draining Stations...6.6.0.60.s. 0002-4 Commandant, Naval Train. Station 

DG. )<-2 4 PAVCHC: ois os 5 AEE nis Pos Nislewraes Bldg. electric light plant; village will contract to furnish not 

less than twenty 2,000 c.p. street lamps.............+00000- C. H. House, Village Clerk. 
Florida..... Pensacola....... Aug. 30, noon....... Gas and water connections, 10,000 ft.; sewer con., 45,000 ft..... L.G. Aymard, Clk. Bd. Pub. Wks. 
Missouri.... Monett......... Sept. 1,8 p.m...... Material and labor for complete electric light plant for city; Cor- 

liss engine dir. con. to a.c. generator with apparatus; sw titch- 

board, are regulators, arc lamps, poles, wire, tungsten lamps, 

complete; 3 tubular boilers, stack, feed pump, feed water 

aa (to) (3 Mego CoO Pe ean nOn Chota CoCo cD ot ansnon ane Perry Short, Mayor. 
Ohio..... . Columbus....... MERE. Oeics coils Bldg. brick power plant for State institutions................- Osborn Eng. Co., c.o. Bd. Prison M'rs 
MISCELLANEOUS 

Massachusetts.. Boston......... Aug. 19, 2:30 p.m... Bldg. 62x93-ft. stable and 43x49-ft. boathouse, of brick with 

pile foundations, reinforced concrete floors..............00- Wm. S. Youngman, Sec’y Chas 

River Commission. 

Pennsylvania... Plymouth....... Aug. 21, 10:30 a.m... Furn. 30 pairs firemen’s rubber boots and 18 rubber coats....... G. J. Curran, Boro. Secretary. 
Montana... ..< Sutte.4.4.5 65.2 Aug. 23, 2 p.m...... Heating and plumbing in new Silver Bow Co. jail.............. J. H. Cronin, Chm. Co. Comrs. 
Massachusetts.. Boston......... Aug. 24, noon.. Bldg. fire engine house at Forest Hills; $10,000 bond........... Samuel D. Parker, Fire Com’r. 
New York..... New York...... Aug. 25, nOon..... ; Furn. and install rubbish conveyor, 47th St. incin. Plant... Wan ae. Edwards, St. Clean. Com'r. 
New York..... New York...... Aug. 25, noon . Repairing 7 scows of Street Cleaning Department............. Wm. H. Edwards, St. Cleaning Com’r 
Hilinois.... ......» Chieave: . oi. 6<6 Aug. 25, noon....... Dredging for Sanitary Dist; 3 Divisions, $4,500 bond.. I. J. Bryan, Clk.Sanitary Dist. 


pchipan.....c.... (Bay City... <s.cs 


Minnesota...... Duluth......... Aug. 27, 2 p.m.. 
Massachusetts . » WiGS0en ss. ice Cn: eee tte 
MBS oo iicaiee acs Galveston....... Aug. 30;.3 p.m.. 
BUUEAOIS ss iw eta Chicago......... Sept.’ 1, noon... 
Georgia. . Fairburn........ Sept 


Illinois. 
Kentucky 


COHICARO: 5 55.65% > 
Gaithrie:.... ...5.% 


STREET IMPROVEMENTS 


Mobile, Ala.—Water st. will be paved 
with belgian block. 

Los Angeles, Cal.—Street Superintendent 
and a member of Board of Public Works 
have visited Chico, to inspect macadamized 


streets. 

Pacific Grove, Cal.—City Trustees will 
grade, curb and gutter Ocean View ave. 

Sacramento, Cai.—Board of Supervisors 
rejected the two bids submitted for graa- 
ing; proposals were considerably in excess 
of the estimates prepared by County Sur- 
veyor Phinney, who figured that 35c. a cu. 
yd. would be sufficient pay for the work; 
J. S. Boggess bid 44c. a cu.yd., while the 
McGillivray Construction Co. would do the 
work at 59c. a cu. yd; new bids will be 
sought by the Supervisors; cost about 
$6,400. 

Sacramento, Cal.—City 
dall has prepared plans for improving G 
st. by narrowing roadway to 32 ft. and al- 
lowing 8 ft. additonal curb space on eacn 
side of street. 

San Bernardino, Cal.—Citizens have de- 
cided to pave G st. with petrolithic with 
addition of 3-in. rock surface. 

San Bernardino, Cal.—City will pave G st. 
and is considering paving of D st. 

San Jose, Cal.—Supervisor Ayer will pur- 
chase a 12-ton gasoline road roller and 
a Micheller a 131%4-ton steam road 
roller. 


Engineer Ran- 


Woodland, Cal.—Deputy City Engineer 
Percy Sampson has prepared plans for 


macadamizing about six miles of streets, 
cost $137,000. 

Denver, Col.—City will pave and curb 
Boulevard F from West 44th to West 42d 
ave.; cost $25,425, 

New Hartford, Conn.—Public Commission 
on Pavements has voted to pave with 
crushed stone tar dressing on portions of 
three streets and with shale and wood 
blocks on Congress ave. 

Washington, D. C.—An American con- 
sular officer forwards extensive report con- 
cerning street improvement and drainage 
and sewerage construction in a large city in 
his district. More than a million dollars 
was appropriated for the years 1908-1909. 
Address No. 8751, Bureau of Manufactures. 

Daytona, Fla.—County Commissioners 
have agreed to join Commissioners of 
Orange County in construction of road to 
connect Sanford and other Orange county 
towns with hard-surfaced road from De- 
Land to Daytona. 

Jacksonville, Fla.—County Commission- 
ers have ordered engineer to prepare plans 
and advertise for bids for grading and 
laying one mile of vitrified brick on both 
Pablo Beach and King’s roads. 


Aug: 25, noon...... 


Dr issivcs alee 


nel, etc., 
ft. long, excav. from st. grade to 60 ft. below; 


Constructing retaining wall, 1,000 ft. long; ARV: Powell, “Engr. 
Furnishing first-size steam fire ATIC coco oi ciara 
Bldg. slip, dredging and new docking pier 8, Navy Yard; $50,000 Navy Dept., 
Excav. 450,000 cu. yds. of material and ig rhe and eee 

67 acres of bayou timber; R. W. Luttrell, Engr.. - 


. City Park Commission. 
Board of Fire Commissioners. 
Washington, D.C. 
Drainage 


1a ——* Sec’y 


‘District No. 


Reconstructing La Salle st. tunnel, inc. removal of present tun- 
and bldg. rein. concrete tunnel, 39 ft. wide, 2,000 
also bldg. con- 


crete horse shoe tunnel 10x11 ft. diameter, 700 ft. long, with 


2 vertical shafts, 10 ft. diameter, 90 ft. 


Atlanta, Ga.—Work is to begin at once 
on the College Park road to widen it suffi- 
ciently to make it a 60-ft. drive from Mc- 
Call’s crossing to the terminus. 

Macomb, I1l.—City will expend about 
$28,580 for the paving of West Jackson st. 

Marshall, Ill—Board of Local Improve- 
ments is considering paving of Main st. 

Paris, Ill.—Council has voted to pave 
South Marshall st. 

Fowler, Ind.—Benton County Commis- 
sioners have ordered plans and _ specifica- 
tions for construction of four crushed stone 
roads; distance 12 miles. 

South Bend, Ind.—City has approved 
specifications for paving 7,400 sq. yds. with 
brick or asphalt and 9,000 sq. yds. asphalt 
macadam.—A. J. Hammond, City Engineer. 

South Bend, Ind.—Board of Public Works 
will advertise for bids next month for 
5,000 yds. paving on LaPorte ave. and 10,- 
000 yds. on Van Buren st.—A. J. Hammond, 
City Engineer. 

Streator, Iil—The Board of Local Im- 
provements has passed ordinances for 11 
blocks of paving, 

Fort Wayne, Ind.—Plans have been or- 
dered for cement walks on two streets and 
for paving Nelson, st. 

Indianapolis, Ind.—Board of Works has 
ordered plans for improving three streets. 

Mason City, la.—Council rejected all bids 
for construction of 18,900 sq. yds. of cement 
pavement and 8,000 lin. ft. of cement curb- 
ing.—J. H. McEwen, City Clerk. 

Kansas City, Kan.—Wyandotte County 
Board of Commissioners will soon receive 
bids for grading and macadamizing Sher- 
man road; cost $12,000.—F. M. Holcomb, 
County Clerk. 

Kansas City, Kan.—Board of Park Com- 
missioners will soon receive bids for three 
miles of cement curb and gutter.—J. P. 
Angle, Vice-President. 

Franklinton, La.—Washington County 
has voted $100,000 bonds for road construc- 
tion. 

Houma, La.—City will receive bids for 
laying cement walks on Main st. 

Lafayette, La.—Council has adopted ordi- 
nances providing for all cement walks, as 
it was provided that any person could 
enter into private contracts for laying 
the walk, under supervision of the City 
Engineer and proper specifications; Street 
Committee has been authorized to advertise 
for bids for the walks; all the walks will 
be let as a whole to one bidder. 

Mansfield, La.—De Soto Parish will ex- 
pend $80,000 in construction of 160 miles 
of good roads. 

Takoma Park, Md.—Council has made 
appropriations for improvement of Ridge 
ave. and for crossings at three streets. 

Amherst, Mass.—Selectmen have signed 


deep; 
eb e O CL!) (0) | A en ae anne ee rnn Ceree ape 
Stier cnn Grading Fairburn & Atlanta Elec. R. R. from Stonewall........ 
.... Furn. voting machines up to $400,000 value 
Furn. and erecting 15-ton ice plant for Todd Co. Ice and El. Co. L. M. Balee, Sec’y Ice & Light Co. 


290 ft. in 

Bion J. Arnold, Chm. Bd. Rys. Co 
L. W. &C.S. Roberts, Engrs., Atl'ta 
Election Commissioners. 


a contract with State Highway Commis- 
sion to construct 2,090 ft. of macadam road, 
according to plans and specifications fur- 
nished by the Commission. 

Lawrence, Mass.—City Engineer is pre- 
paring specifications for paving Lawrence 
st. with wood or bitulithic. 

Highland Park, Mich.—Council has or- 
dered resurfacing of Woodward ave.; cost 
$100,000.—R. Milton Ford, Village Clerk. 

Kalamazoo, Mich.—City has sold $63,500 
street, sanitary sewer and fire station bonds 
to Farwell Trust Co., of Chicago. 

Port Huron, Mich.—City will receive new 
bids for building cement sidewalks and 

lay about 


curbing on Broad st. 

Isanti Minn.—City will 2,000 
running ft. of cement walk this year. 

Minneapolis, Minn.—City will pave Lake 
st. with creosoted wood blocks; cost $55,000. 

Kansas City, Mo.—Board of Public 
Works is considering artificial stone curb- 
ing on two streets; artificial stone side- 
walks on four streets, and asphalt pave- 
ment on Campbell st. 

Kansas City, Mo.—Jackson County Board 
of Commissioners will receive bids August 
19 for completion of 314%, miles of macadam 
paving on the Blue Ridge road.—R. ‘ 
Proctor, Engineer. 

Flemington, N. J.—Freeholders of Somer- 
set and Hunterdon Counties are consider- 
ing building of macadamized road from 
Flemington to Neshanic Station. 

Netcong, N. J.—Road Committee has been 
instructed to advertise for bids for com- 
pletion of all unfinished sidewalks on Main 
st., Mechanic st. and Ledgewood ave. 

Paterson, N. J.—Board of Freeholders 
will soon advertise for bids for improving 
three avenues. ; 

Paterson, N. J.—The Board of Public 
Works will grade and curb eight streets.— 
J. T. Brett, City Street Commissioner. 

Union Hill, N. J.—Board of Council has 
decided to repave Bergenline ave. with cob- 
ble blocks on a concrete foundation. 

Binghamton, N. Y.—Bids will be received 
August 18 by Board of Contract and Sup- 
ply for paving — st. 

Brooklyn, N. Y.—Queens Borough will re- 
grade and improve Jackson ave; distance 
1144 miles. 

Geneseo, N. Y.—Board of Supervisors 
has called election on $12,000 appropriation 
for improvement of Main st. 

Tuckahoe, N. Y.—G. M. Hahn has pur- 
chased $10,000 highway bonds. 

Durham, N. C.—City will grade and mac- 
adamize Morehead ave., macadamize Carr 
st. and extend macadam on Blackwell st, 
ete. 

Fayetteville, N. C.—City and Cumberland 
County Commissioners wili macadamize 
Person st. 























August 1& 1900. 


Salisbury, N. C.—The County Commis- 
sioners are considering construction of 18 
miles of macadam roads. 

Akron, O.—County Commissioners are 
considering improvement of Arlington st.; 
distance one mile; strip 15 ft. will be paved 
and remaining 10 ft. will be dirt road. 

Cincinnati, O.—Acting City Engineer 
Baker has estimated cost of paving Tus- 
culum ave. with brick and bowlder at $21,- 

Columbus, / O.—Citizens are urging re- 
building of the Henderson road. 

Columbus, O.—Commissioner Wonders 
has announced that not half of road im- 
provement contracts have been let. 

Steubenville, O.—First National Bank, 
Smithfield, has been awarded $22,000 Bloom- 
field and Fairplay pike bonds on a bid of 
$22,705. 

Toledo, O.—City will pave 
three streets and Acacia alley: 
$14,160; also macadamize Consaul 
$5,600. 

Toledo, O.—Council will appropriate $30,- 
000 for sidewalk construction. 

Youngstown, O.—State Highway De- 
partment has rejected all bids for con- 
structing the Youngstown-Canfield road.— 
Jas. C. Wonders, State Commissioner. 

Guthrie, Okla.—Council has ordered bids 
advertised for paving 21% miles of streets 
with sheet asphalt with 10-year mainte- 
nance guarantee. 

Le Grande, Ore.—Council has decided to 
pave six blocks along Adams ave. 

Carnegie, Pa.—Street Committee will ad- 
vertise for bids for sanitary sewers on eight 
streets and storm sewers on two streets. 

Charleroi, Pa.—Bids are being advertised 
by County Commissioners for constructing 
nine miles of improved road; two and one- 
half miles will be brick and rest macadam. 

York, Pa.—Supervisors of Springfield and 


portions of 
total cost 
st.; cost 


Shrewbury Townships have recommended 
State aid in construction of four-mile sec- 
tion of highway. 


will purchase 
Manville road; 


Cumberland, R. I.—Town 
equipment for repairs on 
cost about $2,500. 

Newberry, S. C.—County 
consider improvement of upper 
road, 

Sumter, S. 
Counties will construct 
Sumter to Columbia. 

Sioux Falls, S. D.—Council will construct 
cement curb and gutter and sidewalks on 
Dakota ave. and other streets. 

Athens, Tenn.—MecMinn County will build 
“6 miles of turnpike as soon as plans can 
he prepared and contracts awarded.—Ss. N. 
Sherman is interested. 

Bristol, Tenn.—Sullivan County Good 
Roads Commission will soon call for bids 
for additional road construction.—J. H. 
Caldwell, Chairman. 

Bristol, Tenn.—Board of Aldermen will 
ask Sullivan County Road Commission for 
early advance from $10,000 to $12,000 out of 
bond issue for street improvements. 

Dandridge, Tenn.—Jefferson County Board 


authorities will 
steel bridge 


C.—Sumter and Richland 
proposed road from 


of Pike Commissioners has rejected all 
bids for macadamizing roads; new bids will 
be received in about a month: also bids 


for 37 miles of grading and 60 miles of 
macadamizing.—Hal S. Harris, Secretary. 
Memphis, Tenn.—Subways must replace 
grade railroad crossings in Memphis, ac- 
cording to ordinance passed by the Legis- 
lative Council and signed by Mayor Ma- 
lone; it is anticipated that court pro- 
cedure will be resorted to to prevent the 
enforcement of certain provisions of law. 


Trenton. Tenn.—Citizens have voted 
graveling and sewerage bonds. 
Aspermont, Tex.—Stonewall County has 


voted $300,000 road 
Beaumont, Tex.—Citizens will vote 


and bridge bonds. 
Sep- 


tember 28 on $10,000 bonds for paving 
repairs.—C, L. Scherer, City Engineer. 
Dallas, Tex.—Dallas County has voted 


$875,000, three 
and viaducts. 

Fort Worth, Tex.—Citizens will vote 
Aug. 19 on $650,000 bonds for streets, sew- 
ers, water works and other improvements. 

Hillsboro, Tex.—Citizens are urging an 
election of $150,000 pike bonds. 

Houston, Tex.—Harris County has voted 
$500,000 bonds for road and bridge construc- 
tion. 

Petersburg, Va.—Chesterfield county cit- 
izens have submitted $2,000 for improve- 
ment of Hickory road, 

Spottsylvania, Va.—Spottsylvania County 
will vote on $40,000 bonds for road improve- 
ments in Chancellor District and $60,000 in 
Courtland District. 

Everett, Wash.—Engineer Hoover has 
heen instructed to prepare plans and esti- 
mates for paving 23d s°. with asphalt. 

Tacoma, Wash.—Cou cil has passed ordi- 
nances for improvement of District No. 712 
and Puyallup st. 

Wenatchee, Wash.—County Commission- 
ers have instructed Fred Berry, County 
Engineer, to begin construction of county 
road between Peshastin and Leavenworth: 
road will be built on water level and will 


projects, for building roads 
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run along south side of the Wenatchee 
River and shorten the present distance by 
road three miles. 

Appleton, Wis.—City Engineer Vinal will 
advertise for bids on creosoted block, vit- 
rified brick and cement concrete paving to 
be laid on Prospect st. 

De Pere, Wis.—Bids will be received Au- 
gust 19 for cement pavement on Broadway. 

Janesville, Wis.—The County Board will 
improve Janesville plank road; cost $10,- 
000.—A. R. Hirst, Madison, State Highway 
Engineer. 

New London, 
eonstruction of 


BIDS RECEIVED AND CON- 
TRACTS AWARDED 
gh Ala.—The Tissier Paving 
Co., city, has secured contract for 5,000 sq. 


yd. ce ment walk, and C. M. Burkhalter, of 
Birmingham, for 5,000 lin. ft. cement curb 


has ordered 
crossings. 


Wis.—Council 
22 cement street 


and gutter, and 14,000 cu. yds. grading. 
Eutaw, Ala.—W. H. Zuber has secured 
contract to construct 17,000 ft. of sidewalk. 


Gadsden, Ala.—k. G. Cole, representing 
Gadsden Land & Development Co., has 
awarded contract to Foster Transfer Co., 
of Gadsden, to construct 4 miles of street. 


Marianna, Ark.—W. R. Petty, of Pine 
Bluff, has contract to construct 13,400 sq. 
yds. vitrified block paving on 5-in. concrete 
base, and 4,000 lin. ft. concrete curb, etc.; 


cost $32,000. 

Pine Bluff, Ark.—Board of Commission- 
ers of Sidewalk Improvement District No. 
$ has awarded contract to Dunnington & 
Royce, city, to construct concrete side- 
walks, curbs and gutter along 20 blocks ot 
Cherry st.; cost $30,000. 

Marysville, Cal.—Three bids were re- 
ceived for the Morrison grade work, and 
IX. E. Roddan, of Wheatland, will probably 
be awarded contract, at 20c. per cu. yd. 
Louis Moreing, of Stockton, bid 22%c., and 
A. B. Munson, 39c. 

Oakland, Cal.—The 
Co. has been awarded a contract for pav- 
ing Alice st. with asphalt at 20c. per sq. 
ft.; basalt block gutters, 45c. per sq. ft.; 
granite curbing, $1.45 per lin. ft. 

San Bernardino, Cal.—John Newman was 


Ransome-Crummey 


awarded contract for laying curb on 3d st., 
at Meadowbrook Park, at 22%c. a ft. 
Hartford, Conn.—State Highway Com- 


missioner of Hartford has awarded con- 
tracts for constructing State highways as 


3,035 lin. ft. of macadam, 16 ft. 
New Britain. to H. 


follows: 
wide, in Kensington st., 
«. Sternberg & Son, of West Hartford, at 
$1.46 per lin. ft.; grading 1.450 ft. of road on 
Jump Hill, town of Easton, to E. P. Mills, 
of Easton, for $2,750: grading 2,700 ft. on 
the Redding Ridge road, Redding, to Good- 
win & Trumbull, of Litchfield. at 42c. for 
grading and $1.07 for grading and a telford 
base; to the Lane Construction Corporation, 
of Meriden, a section of road in Vernon 
Center, $1.48 per lin. ft. for the macadam 
and $1.98 for telford; 2,600 ft. of macadam 
and telford on the Litchfield road, in Nor- 
folk, at $1.65 per ft. for the macadam and 


$2.25 for the telford, to the Selectmen of 
the town. 
Boise, Ida.—J. Gustafson has secured 


contract for paving in District 23, including 


portions of Front, 16th, 15th and other 
streets, at $27,847. Other bids received 
were: Shaffer, Hawk & Clark, of Boise, 
$31,561; S. Birch & Co., Salt Lake City 
Utah, $33,537: Miracle Construction Co., of 
Minneapolis, Minn., $42,645; W. J. Warren, 
of Ogden, Utah, $38,019; Storey & Fawcett, 


$46,427. 

iil—The Trustees of the Cairo 
& Dredging Co. have trans- 
Fraser for filling 


of Boise, 

Cairo, 
Contracting 
ferred contract to Alex. F. 


six streets, aggregating 8,000 cu. yds. . 
Cairo, Ill.—L. M. Johnson, of Danville. 
has been awarded contract by property 


owners through City_ Engineer Thistlewood 

for paving upper Commercial ave. with 

brick, at $1.48 per sq. yd.; total $9,440.30. 
Decatur, IIl.—The following bids were re- 


ceived, July 30. by the Board of Local Im- 
provements, for paving portion of South 
30yd st. with brick block on 4-in. concrete 
foundation: John Mattes, $8,771, award- 
ed contract, and Lisle F. Hunt, $8,875. 
Mendota, IIl.—The following bids were 


received for paving portion of 5th st. and 
10th ave.: Henry Zolper & Son, of Men- 
dota, $13,284. awarded contract; Keys & 
McNamara, La Salle, $13,688; Peter Trom- 
peter, of Peru. $14,321, and L. W. Brewer. 
of Ottawa, $14,650. 


Peoria, IIl.—D. A. Meyers has secured 
contract to pave South Adams st., at 
$7,885. ‘ 

Elkhart, Ind.—The following proposals 


were received for the improvement of High 
st. from Second st. to the St. Joseph 
river by the Board of Public Works: 
Andrews Asphalt Paving Co. of Hamil- 
ton, O.—Sheet asphalt, per sq. yd., $1.94; 
Metropolitan block, $1.96; combination 
concrete curb and gutter per ft., 44c.; gut- 
ter per ft., 44c.; headers, 30c.: catch 
basins, $40; manholes, $40; sewer inlets, 


$15; total cost for en. $14,843.94; total 
cost for brick, $14,967.56. 

Rankert & Co., of Mishawaka—Nelson- 
ville block, per sq. yd., $1.81; Athens 
block, $1.91; Metropolitan block, $1.96; 
combination curb and gutter, 43c.; curb, 
30c.; gutter, 35c.: headers, 28¢c.; catch 
basins, $46; manholes, $50; inlets, $15. 
The company also bid 8c. extra per sq. yd. 
for asphalt filler. Totals on Nelsonville 
and Athens block, without filler, 314,65y.- 
25 with ffiller, $15,153.73. Metropolitan 
block without filler, $14,969.30; with filler, 
$15,463.78. 

Sam Dixon Co. 
sq. yd., $1.85; 


of Chicago—Asphalt per 
curb and gutter, 45¢c.; curb, 
30c.; gutter, 20c. headers, 40c.; catch 
basins, $45; manholes, $25; inlets, $40; 
total, $14,700.20. 

H. G. Meyrick of Chicago—Postum block 
per sq. yd., $2.25; moulding block, $2.25; 
Metropolitan block, $2.30; curb and gut- 
ter, 42c.; curb, 52c.; gutter, 25c.; headers, 
25¢.; catch basins, $45; manholes, $37; In- 
lets, $20; total on Postum and Moulding 
317,006.8 $16, 697.92; on Metropolitan block, 

No sis on macadam were offered. 

The engineer’s estimate of the cost of 
paving this street with bitulithic block 
was $17,351.95. 

Indianapolis, Ind.—The following con- 
tracts for street improvements have been 
awarded: Sylvester Johnson, Jr., for etn 
alley west of Alabama st. with brick, $2.39 
M. Sapirio, for laying cement walks in 
Meridan st., 65¢c.; Henry Pothast, for ce- 
ment walk on 16th st., $1.08; William H. 
Hall, for cement walks on Defrees st., 47c.; 
George W. Shelby & Co., have been award- 
ed contract for laying cement walks on 


South st., for 60c.; J. Harry Roberts, grav- 
ed roadway, Orleans st., 41le.; Sylvester 
Johnson, Jr., brick pavement, alley east 


of Delaware st., $1.39. 

Indianapolis, Ind.—The following bids 
were received for paving Kentucky ave.: 
Union Asphalt Construction Co., $3.48 per 
lin. ft., and $7,500 for street and alley in- 
tersections; Marion County Construction 
Co., $3.92 per lin. ft., and $4,044 street and 
alley intersections: bids were rejected as 
being too high for intersections. The Union 
Co. claimed an error in its bid for inter- 
sections and asked to reduce it $2,000. 

Lexington, Ky.—Hughes, Forman & Co. 
and Thomas Ahearn have been awarded 
contract for constructing sidewalks on 
Deweese st. 

Indianapolis, Ind.—The 
Works has awarded 
pave with asphalt on 
ft. to the 


3oard of Public 
the contract to 
Union st., at $3.75 a 
Marion County Construction Co., 


627 Fulton st. 

Lawrenceburg, Ind. -—- The Dearborn 
County Commissioners have awarded con- 
tract for construction of gravel road in 


oo" & 
at $18,4 


Kelso Township, to Haverstiek, 
of Noblesville, 

Portland, Ind. ge sca for constructing 
the Smalley Stone road was awarded by 
the Commissioners of Jay and Blackford 


counties, to Wheat, Sisk & Rupel, of Bry- 
lat, Ind., for $29,930.—W. Lea Smith, 


County Auditor. 

South Bend, Ind.—C. H. Defrees, of South 
Bend ave., has contract for paving Notre 
Dame st. with asphalt macadam as fol- 
lows: 2,200 ft. curb, 17c.; 7,555 cu. yd. 
grading, fNe.; 21 storm inlets, each, $3; 

30 ft. 8-in. pipe, 35c.; 23,860 sq. yds. of 
U . S. Co. crushed stone with Sarco asphalt 


filling, 90c. sq. yd., and 1,164 sq. yds. of 


Nelsonville block for street railway track, 
$1.54 per sq. yd. 
Burlington, la.—The Capital City Con- 


crete Construction Co., of Springfield, Ill., 
has secured contract to pave Washington 
st., from 5th to 8th sts., with mineral rub- 
ber. 

Des Moines, ta.—Contracts for paving 
have been awarded as follows: To J. C. 
Likes, 223 Locust st., at $1,93 per sq. yd., 
paving West 5th st. with brick; the Ket- 
tle River Quarries Co., paving Locust st., 
creosote wood blocks, at $2.34; the Bryant- 
Ford-McLaughlin Co., of Waterloo, asphalt 


on East 7th and Des Moines sts., at $2 
per sq. yd. 
Ft. Dodge, lta.—The Bryant-Ford-Mc- 


Laughlin Asphalt Paving Co. has secured 
contract to pave with asphalt on portions 
of 3d ave. N. and 4th ave. N., 13th, 14th 
and 15th sts., at $2 per sq. yd., and Fryer, 
Loucke & Johnson the contract for curbing, 
at 53e. per lin. ft. 

Mt. Pleasant, la.—The Burlington Con- 
struction Co., of Burlington, has heen 
awarded contract for putting down first 
pavement in city. Ryan & Stucky, of Mon- 
mouth, also bid. 

Washington, la.—Bids were opened, Au- 
gust 4, for brick paving, and contract has 
been awarded to Magden & Sheely, of Des 
Moines, as follows: 16,720 sq. yd. brick 
paving, $1.695; 200 cu. yds. filling, 36c.; 
sand filling. per load, $1.35; 8,142 ft. ce- 
ment curb, 29c.; 400 ft. oak curb, 18c.; old 
curb reset, per lin. ft., 15c.; 3-in. drain tile, 
per lin. ft., 18c.; total, $30,781. Totals of 








276 


Independent Construction Co., 
Davenport, $32,449, and J. J. McKeone, 
Washington, $31,407.—Wallace Treichler, otf 
tock Island, Ill., Engineer. 

Hutchinson, Kan.—Henry Shears has been 
awarded contract for setting curbing on 4 
avenues, at 36c. per lin. ft. 

Louisville, Ky.—Board of Works has 
awarded the following contracts for paving 
streets and gutters with vitrified brick: 
Samuel, from Doyle to Danbridge; Swan, 
trom Kentucky to St. Catherine, and Bland, 
from Burnett to Hill sts., to G. W. Gosnell. 
Dumesnil, from 18th to 36th sts., to L. R. 
Figg. Stabler & McFarland secured the 
contract for paving the following gutters: 
Both sides of Madison, from Preston to 
Jackson; Chestnut, from Campbell to Gar- 
den; Clay, from Broadway to Samuel; Gar- 
vin, from St. Catherine to Oak; 8th st., 
from 


other bids: 


from Kentucky to Oldham; York st., 
5th to 6th. Approximate cost of the work, 
$40,000. 

Baltimore, Md.—The State Road Com- 
mission has awarded contract to M. A. 
Talbot Co., American Building, to pave 
with tar macadam on Philadelphia road, 
at $25,174, and to Rickey-Swann Co. the 


5 miles of gravel road 
between La Plata and 
$31,352, and pave with 
Lucy ave. 

Worcester Paving 
bid for re- 


contract to construct 
in Charles County, 
White Plains, at 
vitrified brick Pen 

Boston, Mass.—The 
Co., of Worcester, submitted a 
paving a portion of Berkeley st., from 
stanhope st. to St. James ave., that was 
almost one-half the amount of the second 
lowest bidder; company offered to do the 
work for $602.95; James ee eee city, was 
second low bidder, at $1,088.5 Other bid- 
ders were D. KK. Lynch, $1,2 270, 10; John T. 
Shea, Jr., $1, 375.75; J. B. O’Rourke & Co., 


$1,892.25, and John McCourt & Co., $1,456.95. 
Boston, Mass.—The Warren Bros.’ Co. 


Deputy Superin- 
the Street 


was awarded contracts by 
tendent James H. Sullivan, of 


Department, for asphalting Kirkland and 
Wheeler streets in the South End, having 
submitted low bids for both. For the work 
‘on Kirkland st., between Pleasant and 
Corning sts., the company will receive 
$2,100.50, and for Wheeler st., between 
Shawmut ave. and Corning st., $1,783.56. 
The Barber Asphalt Paving Co. and Jones 
& Meehan also submitted bids. 

Boston, Mass.—The State Highway Com- 
mission has awarded following contracts 
for constructing State roads: In Sunder- 
land, 900 ft. toward Amherst, to Lane Con- 


Meriden, Conn., tor $2,495; 
Olin T. Benedict, 
2,800 ft., M. 


struction Co., of 
at Pittsfield, 3,600 ft., 
Pittsfield, $8,036; Stockbridge, 
L. Camarco, of Lee, for $5,921. 

Grand Rapids, Mich.—A. H. Prange has 
secured contract to pave with brick on 
Monroe st., at $11,645. Other bids received 
$12,927; MecDer- 


were: Charles Carpenter, 
mott & Cooper, $12,732 
Highland Park, Mich. —W. W. Hatch, 


contract 
Westru- 


has secured 
ave. with 


Buhl Block, Detroit, 
to pave on Connecticut 
mite, at $16,236 


Marshall, Mich.—Consolidated Stone & 


Gravel Co., of Detroit, was awarded the 
contract for constructing 2 miles and 32 


Keckford and Ma- 
per lin. ft.; total 


macadam road in 


Township for 75c. 


rods of 
rengo 
$8,311. 
Muskegon, Mich.—Saxton & Co., 
lll., have secured contract to pave 


Chicago, 
with as- 


phalt macadam on Washington, 2d and 7th 
sts., and Wiselogel & Co., of Muskegon, 
with tarvia on South Ist st. and Miller 


ave.; total cost, $25,000, 

St. Paul, Minn.—Contract for resurfacing 
Wabasha st., from 3d st. to College ave., 
has been let to the Barber Asphalt Co., at 
$12,795: contract for macadamizing Mount 
Airy st., from Jackson to Warren sts., was 
awarded to Keough Bros., at $1,940. 

Butte, Mont.—A. Saner has been award- 
ed contract for paving work on Iron st., at 
$4.40 per sq. yd. Thomas Rowan and R. 
N. Bardsen & Co. bid $4.45. 

Camden, N. J.—Board of Fr 
awarded contracts for Nicholson road, from 
West Collingswood to Gloucester City, and 
Brown's Corner road, from Brownsville to 
Laurel Springs, with Amiesite or macadam 
with asphaltum oil. The contract for .the 
Brown road was awarded to Gibbs & Co., 
for Amiesite, for $19,496.44, and the contrac t 
for the Nicholson Corner road to E. C. 
Humphreys for $12,817.78. 

Elizabeth, N. J.—The following bids were 
received, August 2, by Council, for paving 
(a) Niles st., (b) Pine st.. (¢) Elm st., and 
(ad) De Hart pl., material to be trap rock 
on sand foundation, except Elm st., which 
is brick; Matthew Wade, (a) $10,372; Jacob 
Jaques, (a) $9,975, (d) $10,666; Michael De 
Rosa, (a) $10,107, (b) $13,234, (a) $10,719; 
O'Neill & Viscount, (a) $9,800, (b) $13,287, 
(d) $10,245; Samuel Sampson, (a) $10,355, 
(b) $11,920, (a) $9,634; Wade & Callahan, 
(b) $12,921, (ec) $11,391; Patrick Faughnan, 
(a) $12,539, (a) $9,904; Daniel Donovan, (c) 
$12,346, standard brick, $11,689, Metropoli- 
tan. brick. 


-eeholders has 


& MeNichols are 
the contract to 


J.—Maher 
secured 


Harrison, N. 
stated to 


have 
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 Hetog Middlesex st., at 

Kearny, N. J.—The Hassam Paving Co. 
was the successful bidder for contract to 
pave Elm st., from Midland ave. to the 
Sanford estate, at $17,412. Van Keuren & 


curb and gutter 


Son secured the contract to build a con- 
crete retaining wall in Argyle pl., for 
5297.37. 

Morristown, N. J.—Bids were received 


for the laying of the vitrified brick pave- 


ment on Washington st., and all the bids 

were given to the Street Committee with 

power. The bids were: 
Wormser-Goodman Construction Co., 


$1.17 per ft. straight axed curb, $1.66 curved 
axed curb; 56c. header curb, and $2.49 per 
sq. yd. vitrified brick pavement; finished in 
60 working days. 

Atlantic Contracting & Construction Co., 
88c. straight curb, $1.25 curved; 60c. header, 
and $2.35 pavement; finished in 60 working 


days. 

Nickolas Marinaro, 99c. straight, $1.50 
curved; 30c. header, and $2.49 pavement. 

Fred. S. Smith, $1.30 straight, $1.90 


curved; $1.10 header, and $2.94 pavement; 
finished in 25 working days. 

Jersey Paving Corporation, 90c. straight, 
$1.80 curved; 60c. header, and $2.40 pave- 
ment; finished in 30 working days. 

Canandaigua, N. Y.—The following con- 
tracts for improved highways in this county 
have been let at the State Engineer’s De- 
partment, at Albany: Bristol road, No. 
187, Thomas Hucknoll, Albion, $5,877; Bris- 
tol Valley road, No. 188, Monroe Roads Co., 
Pittsford, $16,870; Honeoye-Hemlock road, 
No. 191, Casey & Murray, Rochester, $17,- 
900; Geneva-Canandaigua road, No. 207, 
Monroe Road Co., Pittsford, $17,363. 

Geneva, N. Y.—The contract for the re- 
pair of the Geneva-Canandaigua turnpike, 
which connects this city with the county 
seat by way of Flint Creek, was awarded 
by the State Commission of Highways to 
the Monroe Roads Co., of Pittsford, N. Y.: 
the road was divided into two sections, one 
known as No. 146 and includes that part 
of the road which lies in the Town of 
Seneca; No. 207 includes that part of the 
road located in the Town of Hopewell. On 
the Seneca portion of the road the bid of 
the Monroe Roads Co. is $17,563.60, and on 
the Hopewell portion, $19,182.50, making 
the total cost of the repair of the road. 
$36,546.10. The competing bids upon the 
Seneca section of the road were as _ fol- 
lows: Barber Asphalt Co., Utica. $20,- 
197.26; Thomas Hucknoll, Albion, $17,380.10. 
Unsuccessful bids upon the Hopewell sec- 
tion of the road were: John Johnson, Buf- 
talo, $19,970; Casey & Murray, Kochester, 
$22,690: Thomas Hucknoll, Albion, $20,590. 

At the same letting two sections of the 
Bristol Valley road were placed under con- 
tract for repair. One is the Bristol road, 
known officially as Road No. 187. Thomas 
Hucknoll, of Albion, secured this contract 
with a bid of $5,877 10. The other is the 
Bristol Valley ocak No. 18, the contract 
for the repair of which was awarded to the 


Monroe Roads Co., of Pittsford. with a bid 
of $16,870. 
Poughkeepsie, N. Y.—T. H. Seaman has 


been awarded contract for cement concrete 
sidewalks, curbs and gutters, to furnish 
material and do all the work for the fol- 
lowing prices: 3,200 lin. ft. combined con- 
erete curb and gutter on Gifford ave. and 
Duane st., 45c. per ft., total, $1,440; 1.600 


lin. ft. curb and gutter on Cherry st., 55c. 
per ft., total, $880; 6,400 ft. concrete side- 
walk on Cherry st., 16c., total, $1,024; 1,400 
lin. ft. concrete curb and gutter, Franklin 
st., 45e., total, $630; Seaman’s bid for en- 
tire work was $3,974. 

Troy, N. Y.—Proposals for laying con- 
crete walks in front of land which the own- 
ers have neglected on Hoosick st., from 
10th to 17th sts., were opened, and con- 
tract awarded the Concrete Construction 
Co.. the lowest bidder, which agreed to 


perform the work for 138c. per ft., and 15c. 
if cinders are used for the foundation: other 
bidders were: William King, 18c.; John E. 
Ellis, 20c.: Henry J. Judge, 17c.; George 
D. Smith, 16c.; contract for laying a con- 
erete sidewalk on Congress, between River 
and Front sts... went to George D. Smith. 

Goldsboro, N. C.—City has awarded con- 
tract to Bigler Bros., Mobile, Ala., to con- 
struct 30 miles of granite paving. 

Raleigh, N. C.—Bigler Bros., Mobile, Ala., 


are low bidders, at 74c. per sq. yd., for 
laying paving sidewalks of 223 lin. squares. 


Price, of 
paving 7 
Bose & 


O.—Putnam & 
low bid for 
Novelty block and 
total cost, $10,000. 
o.—G. A. Gialdini & Co., of 
Girard, O., have been awarded contract by 
James C. Wonders, State Highway Com- 
missioner, for State highway E, Berlin Cen- 
ter road extension. Mahoning County, at 
$9,449. 

Cincinnati, O.— 


Dover, 
submitted 


Canal 
Marietta, 
blocks with 
Kaser brick: 

Columbus, 


The Board of Public Ser- 
vice has awarded contract for paving por- 
tion of Broadwell ave.. to N. Ruebel, 1957 
Harrison st:, at $7,283; Thompson ave., to 
Bollman & Agnes, at $4,130; Denham st., 
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to John Ruebel & Bro., Atlas Bank Build- 
ing, at $10,619. 

vefterson, 0.—State Highway Depart- 
ment has awarded contract to Catley & 
Griffing, Cortland, O., for State highway c, 
Jefferson-Southern road, Ashtabula County, 
at $11,490, tarvia binder. 

Logan, '0.—Bids were opened, July 27, at 
the office of the County Commissioners, at 
Logan, by the State Highway Commission- 
er, for constructing the Logan and Althers 
road, in Hocking County: (a) sandstone 
base, (b) limestone macadam. Huston & 
Henderson, Logan, (b) $10,496; Radebaugh, 
Petrie & Lunsford, Logan, (a) $10,940, (b) 
$10,750; C. J. Miller, Toledo, (a) $12,646, (b) 
$12,885; Angle & Gaffney, Logan, (a) $11,- 
625, (b) $12,609; M. Summers, Jr., Toledo, 
(a) $12,190, (b) vie J. F. Sater, Logan, 


(a) $138,454, (b) $13 854. 

Mt. Gilead, o—<, J. Miller, of Toledo, 
has secured contract for constructing the 
Worthington and New Haven road _ for 


$11,799. 

Tulsa, Okla.—George M. 
tion Co., of Tulsa, was low 
per sq. yd., for 48,000 sq. 


Construc- 
at $1.78 
asphalt 


Irelan 
bidder, 
yds. of 





paving. B. Cline, City Auditor. 
Harrisburg, Pa.—Stucker Bros.’ Con- 
struction Co., city, has been awarded con- 


tract for converting the Carlisle pike into 
a State road, from “Lemoyne to the edge of 
Camp Hill; road will be built on a Telford 


base, with an asphalt macadam top; cost 
$26,000. 

Harrisburg, Pa.—The Warner-Quinlan 
Co. submitted low bid for eo 1,650 sq. 


yds. on Market st., at $1.5 and 75ec. for 
granite curbing, the lowest ‘bia for paving 
and curbing ever received by the city. 
[The Barber Asphalt Paving Co. bid $1.60 
for paving, and 78c. for curbing. and the 
Central Construction Co., $1.88 tor paving. 
and 87e. for curbing. 

Johnstown, Pa.—The town of Johnstown 


has been awarded the contract for building 


the State road on Plain st.; the Pocasset 
Ice Co. was the next lowest bidder. 
Lansdowne, Pa.—Bids for paving Balti- 
more ave. with brick range from $2.20 to 
£2.60 per sq. vd., and with bitulithic ma- 


from $1.70 to $1.85; 
prices range from 45c. to 
totals ranged from $50,000 to $60,000. The 
hidders were: John KE. McGovern, Phila- 
delphia; Coryell Contracting Co., Williams- 
port, Pa.; Field, Brook & Underwood Co.. 
Philadelphia; Nelson Merydith Co., Cham- 
bersburg, Pa.; United Paving Co., Atlantic 
City; John E. Hanna Co., Philadelphia: 
Standard Bitulithic Co., New York; Ed- 
ward Meehan & Sons, of Philadelphia; Gil- 
lespie & Son, Oakview. 

Meadville, Pa.—The Vetter Construction 
Co. have been awarded contract for paving 
Vetter st. with macadam; Marcus & Wal- 
lace will pave Poplar st., and George Har- 
ris, Alden st. 

Scranton, Pa.—The 
tion Co. was the only 
asphalt on three streets, at 
vd. 

Scranton, Pa.—Contract for relaying No. 
Main st. and Salem ave. pavement. has 
been awarded to John Booth, at $2.35 per 
yd., he being the lowest bidder: Mr. Booth 
is to buy the old brick from the city at 
$2.50 per thousand. 

York, Pa.—The Filbert Paving Co. has 
been awarded contract for constructing 
15,902 sq. yds. asphalt pavement, at $1.7 
per sq. yd., on Linden ave.; total, $26,851.44. 

Wilkes-Barre, Pa.—H. G. Mulloch has 
been awarded contract for paving with 
Clearfield brick parts of Northampton, Mad- 
ison and Terry sts. at $2.13 per sq. yd., and 
7dc. per lin. ft. for red sandstone curbing: 
other bidders were B. G. Coon, D. M. Ros- 
ser, McConville & Fitzpatrick. 

The Warner Quinlan Co. was 
contract for paving Carlisle st. 


for grading the 
60c. per cu. yd.; 


terial 


McDonald Construc- 
bidder on laying 
$1.93 per sq. 





awarded 
for $2.04 


per sq. yd.; red sandstone curbing, 70c. 
Wilmerding, Pa.—'The following bids for 


improvements have been received: 
Brown st., Homestead ees A Co... Sd. 217.80: 
McCrady Bros, $1,2 Richardson Con- 
struction Co., s1°245 80. three of the above 
streets included bids for Ligonier block, 
and the Homestead Supply Co. did not 
submit any bids for this kind of work. 
McCrady Bros. and Richardson Construc- 
tion Co. bid $1,808.24 and $1,775.60, respec- 
tively, for the Ligonier block on the above 
street. Lidie st... Homestead Supply Co.. 
$1,509.60; McCrady Bros., $1,581.08: Rich- 
ardson Construction Co.,. $1,561.20; for Li- 
gonier block, McCrady Bros., $2,251.88, and 
Richardson Construction Co., $2,227.70. 
Florence st., Homestead Supply Co., $1. 
428.80; McCrady Bros., $1,566.44: Richard 
son Construction Co., $1,451.30; Ligoni« 
block, $2,146.44 and $2,055.05, respectivel) 
State st., Homestead Supply Co., $967.30: 
McCrady Bros., $1,032; Richardson Con 
struction Co., $967. 30. Card ave., Hom 
stead Supply Co., $6,594: MeCrady Bres., 
$6,802.40; Richardson Construction Co 
$6,434. Sprague st., $2,587.80, $2,656.60 and 
$2,587.80, respectively. The grand total was 
as follows: Homestead Supply Co., $14.- 
299.30; McCrady Bros., $14,916.36, and Ricli 


street 
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ardson Construction Co., $14,274.40. In- 
cluding Ligonier block on the three above- 
named streets, McCrady Bros.’ bid was $16,- 
Sa dae and Richardson Construction Co., 
>0,t04, 

Providence, R. |.—Two contracts for the 
construction of new State highways were 
awarded by the State Board of Public 
Roads. The contract for the Little Comp- 
ton and Tiverton highway called for a sec- 


tion about 138,200 ft., or 2% miles long. It 
was awarded to Amos D. Bridge Sons, 
Inc., of Hazardville, Conn., whose bid was 


making a total of $10,165.31. 
were Hathaway & Cotton, 
Newport, $2.98 a cu. yd., total, $10,200.54; 
H. E. Cushing, Seekonk, Mass., $3.40 a cu. 
yd., total, $11,625; Lane Construction Cor- 
poration, Meriden, Conn., $2.98 a cu. yd., 
total, $10,200, and Luke H. Callan, Bristol, 
$3.04 a cu. yd., total, $10,405.92. 

In the bidding for the Johnston 
Cranston highway, a committee from 
Johnston Town Council submitted the 
est proposal and got the contract. The 
committee’s bid for the 6,500 ft. of high- 
way was $2.40 a cu. yd., or a total for the 
work of $4,046.80. For the same job the 
Pocasset Ice Co.’s figures were $2.44 and 
$4,100, respectively, while those of The 
Lane Construction Corporation were $2.85 
and $4,800. 

Knoxville, Tenn.—H. C. McCreary, J. W. 
Borches and Joseph E. Borches have re- 
ceived contract to build $300,000 worth of 
pikes in Cooke County. 

Memphis, Tenn.—The 
tracts were the Metropolitan Asphalt & 
Paving Co., represented by Louis Kavan- 
augh, the Memphis Asphalt Co., and H. P. 
Streicher & Co., contracts for which were 
awarded as follows: North 3d, from Adams 
to Poplar, Memphis Asphalt Co., $4,480; 7th 
st., from Jackson to Brinkley ave., Mem- 
phis Asphalt Co., $32,690. Washington ave., 
from Front to North Manassas, Metropoli- 
tan Asphalt Co., $50,160; Waldran boul., 
from Poplar to Union ave., Memphis <As- 
phalt Co., $18,665; South Wellington §$st., 
from Vance ave. to Mississippi, Memphis 
Asphalt Co., $8,636. 

Nashville, Tenn.—The 
Works has awarded Southern Roofing & 
Paving Co. contract to construct about 1 
mile of sidewalk and curbing, at $1.49 for 
sidewalk, and 50c. for curbing. 

Newport, Tenn.—Cocke 
awarded contract to H. C. 
Borches and Joseph FE. 


$2.97 a cu. yd., 
Other bidders 


ana 
the 
low- 


bidders on 5 con- 


Board of Public 


County 
McCreary, J. 


has 
N. 
Borches, all of 


Knoxville, to grade and macadamize 30 
miles of road; estimated cost, $500,000. — 
EI Paso, Tex.—El Paso County Commis- 


contract to Richard 
construct 15 miles 
from Courchesne, 
$60,000 available. 
Charge. 


pa habe have awarded 
Caples, of El Paso, to 
of asphalt macadam road, 
Tex., to Anthony, N. I 
R. B. Meadows, Engineer in 
Norfolk, Va.—The Board of Control has 
awarded contracts for smooth material 
street paving to an aggregate amount of 
$106,085.60, as follows: 


To the Atlantic Bitulithic Co., of Rich- 
mond, William Pannill, Norfolk, agent-— 
Colonial ave., at $28,519; paving to be of 


bitulithie. 





To the U. S. Wood Preserving Co., of 
New York, W. A. Young, Norfolk, agent— 
IZtnh. st., at $28,354; Holt st.. between 
Chureh and Fenchurch, at $2,905; Bote- 
tourt st., $6,110; Mowbray Arch, east, at 
$2,000.50; Mowbray Arch, west, at $11,- 
686.50; total, $51,056; paving to be of wood 
block. 

To the Washington (D. C.) Asphalt Block 
& Tile Co., Perry W. Ruth, Norfolk, agent 
—Holt st., from Fenchurch st. to Jackson 


Redgate ave., at 
paving to be of 


790.60, and 
$26,510.60, 


Park. at $13, 
$12,270; total, 
asphalt block. ; 

The above paving in some instances is 
for portions of streets named. The U. 58. 
Wood Preserving Co. has a $200,000 local 
plant situated on the Southern Branch of 
the Elizabeth River. 

Richmond, Va.—J. E. Folkes, 
lowest bidder, at $12,756.85, to 
macadamized road, from city limits, for 3% 
miles along Cary-street road; W. E. Grant, 
Supervisor for Tuckahoe District, will su- 
perintend work.—P. St. J. Wilson, State 
Highway Commissioner. : 

Bellingham, Wash.—Contract for paving 
Eldridge ave. be gg asphalt has been award- 
ed to K. Sausel, at $28,826, and 3c. per yd. 
for maintenance e. 

Tacoma, Wash.—Bidding nearly $16,000 
under the estimated cost of paving Taco- 
ma ave., from 17th st. to 27th st., the Bar- 
ber Asphalt Paving Co. was awarded an- 
other contract by Commissioner of Public 
Works H. J. McGregor. Other bids were 
as follows: M. J. Hickey, $54,732; Wright 
Co.. $64,300; D. A. Williams, $52,987. 

P. E. McHugh was awarded contract to 

“ade South 35th and 3fth sts., from Sheri- 
Other 


city, is 
construct 


oe to Sprague aves., for $19, 840. a 

bids were: D. Matheson, $21,999.50, 
Wright & Sweeney, $21,680; Keasal-Mc- 
Dowell Logging Co., $20,938; Coast Con- 
tracting Co., $20,165; Lister Construction 
Co., $22,000: R. C. Bennett, $21,700. 


” 


For $23,800 the Lister Construction Co. 
was given the contract to grade South O 
st., from 35th to 56th sts.; Wright & 
Sweeney bid $26,007; Coast Contracting Coa... 
$23,384; F. . $24, 873, and P. E. 
McHugh, $26,000. 

G. S. Sheldon 
from Union ave. 
ave. to Pine st., 
struction Co. bid $5,074, 
nett, $4,870. 

Walla Walla, Wash.—The Barber Asphalt 
Co. has been awarded contract over the 
Warren Construction Co. for constructing 
pavements on three streets. 

Milwaukee, Wis.—W. H. Donohue 
been awarded contract for paving with 
brick Ogden ave., for $2 per sq. yd., and 
alley in block 62, at $2.24 per yd.; G. E. 
Zimmerman will pave four blocks of Vliet 
st., at $1.92 per yd. 


SEWERAGE 


Birmingham, Ala.—Sewers have been or- 
dered constructed in 38th, Summit, and oth- 
er streets.—H. E. Shropshire, Jr., City 
Clerk. 

Fort Smith, Ark.—Plans are being pre- 
pared by George Meyers, Engineer, Board 
of Improvements, for 1,250 ft. of 11 ft. 9 in. 
monolithic concrete sewer, instead of 12 in. 


will pave South 60th st. 
to Alder st., and Clement 
for $3,850; the Lister Con- 
and R. C. Ben- 


has 


as reported August 4.-—-D. B. Sparks, City 
Clerk. 

Mena, Ark.—City has organized another 
sewer improvement district. 

Pasadena, Cal.—City Engineer Van 
Ornum has instituted another big sewer 
district including eight streets. 

Madison, Fla.—Town will at once begin 
installation of sewerage system. 

Canton, Ill—A. T. Maltby, Engineer, Chi- 
cago, has recommended installation of a 
sewage disposal plant, cost $10,000; con- 


struction of two main sanitary sewers, $25,- 
000, and other improvements, $5,000. 
Missouri Valley, la.—City has _ selected 
Prof, Anson Marston, of Ames College, to 
make surveys and complete plans for a 
sewer system. 
Kansas City, Kan.—Plans are being pre- 


pared by Engineer W. M. Barcley for con- 
structing four lateral sewers.—J. E. Smith, 
City Clerk. 

Norton, Kan.—City will build about one 
mile of sewer.—R. W. Hemphill, City 
Clerk. 


Amesbury, Mass.—Selectmen will lay 12- 
in. sewer on Prospect st. 

Lynn, Mass.—Plans will be 
City Engineer Geo. I. Leland for 
the sewerage system.—Jas. K. Rich, 


prepared by 
rebuilding 
Mayor. 


Flint, Mich.—Citizens will vote on bonds 
for construction of sewers. i 
Kalamazoo, Mich.—City has sold $63,500 


street and fire station bonds 
of Chicago 

arrangements 
which 
West 


sanitary sewer, 
to Farwell Trust Co., 
Duluth, Minn.—Preliminary 
for installation of sewer system, 
would drain large number of lots in 
Duluth, have been begun; cost, $22,000. 
Muskegon, Mich.—City will construct new 
Gamble, City Engineer. 


sewer outlet.—C. 8. 
Barnesville, Minn.—City has rejected all 


constructing sewer extension.—M. 
City Clerk. 

Minn.—City Eng 
estimated cost of 
two streets at 
$3,090, and on 


bids for 
P. Philippi, 

St. Paul, 
Rundlett has 
ing sewers on 
Inglehart ave., 
$6,000. 

St. Louis, 
ments will 
concrete sewer 
gineer. 

Hartington, Neb.—Citizens will vote, 
gust 24, on $10,000 bonds for a sewer 
tem. 

Stromburg, Neb.—Grant & Letton, of 401 
F. & M. Bldg., Lincoln, have been selected 
engineers for a sewer system to be installed 
for a private company. 

Beverly, N. J.—State 
has approved plans for 
plant. 

Camden, N. J.—Council has 
construct sewers in four streets.—L. 
man, Street Commissioner. 

Rahway, N. J.—State Board of 
has laid over application from city for 
tension of sewer system. 

West Orange, N. J.—Council has referred 
three propositions for new sewage pumping 
station to Judge T. A. Davis, Acting Attor- 


ineer L. W. 
construct- 
$30,574; on 
O.to ave., 


Mo.—Board of Local 
prepare plans for 
system.—J. H. 


Improve- 
reinforced 
Hooke, En- 


Au- 
sys- 


Health 
disposal 


Board of 
sewage 


decided to 
Mohr- 


Health 
ex- 


ney; one plan was from Special Committee; 
second from Councilman Brodesser, and 
third from Councilman Fentzloff. 
Bottineau, N. D.—Citizens have voted to 
issue bonds for construction of sewer sys- 
tem. 
Alliance, O.—State Board of Health has 


approved plans for addition to sewage dis- 
posal plant. 


Lorain, O.—Riggs & Sherman, Toledo, 
Consulting Engineers, have approved plans 


Engineering Department 


prepared by City : 
for sewers on both East and West Erie 
aves. 


Mansfield, O.—City Engineer Hursh has 
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oes cost of East 3d st. sewer at 
$1,200, and Woodland ave. sewer at $1,650. 

Upper Sandusky, O.—City is considering 
construction of sewer on 5th st. 

Wilmington, O.—Citizens have defeated 
proposition to issue $40,000 bonds for con- 
structing a sewerage system.—Frank Babb, 
City Clerk. 

Wooster, O.—City will construct pipe 
sewers in the north and central portions. 
—H. U. Mowery, City Engineer. 

Newkirk, Okla.—City has decided to in- 
stall proposed sanitary sewer system; about 
8 miles vitrified pipe will be laid.—M. A. 
Karl & Co., Muskogee, Engineers; E. G. 
Davis, City ‘Clerk, 

Oklahoma City, Okla.—Citizens will vote 
September 7 on bonds for construction of 
storm sewers.—Robert Parman, City Clerk. 

Connellsville, Pa.—C ity will expend about 


$7,388 for pipe sewers.—Jas. B. Hogg, Bor- 
ough Engineer. 
Lancaster, Pa.—City will make $60,000 


loan for sewers and fire department. 

Mt. Oliver, Pa.—Borough will soon issue 
$75,000 bonds for complete sewerage sys- 
tem. 

East Greenwich, R. |.—Citizens have de- 
feated proposition to bond town for $50,000 
for sewer purposes. 

Knoxville, Tenn.—City has asked for bids 
for laying sanitary sewer on Lowery st. 
und extending Euclid ave. and Middle st. 
sewers. 

Trenton, Tenn.—Citizens have voted sew- 
erage and graveling bonds. 

Fort Worth, Tex.—Citizens will vote Au- 
gust 19 on $650,000 bonds for sewers, water 
works and other imporvements. 

Lynchburg, Va.—Council has appropriated 
$50,000 for improvement of sewers and 
streets.—H. L. Shaner, City Engineer. 

Norfolk, Va.—Estimate of cost of sewer- 
ing Cornick st. is being prepared, 

Monroe, Wash.—City will build a 
plete sewer system this year. 

Spokane, Wash.—City Engineer J. C. 
Ralston has completed plans and specifica- 
tions for construction of trunk sewer for 


com- 


the Cannon Hill Park addition; cost about 
$91,500; length 12,172 ft 
Tacoma, Wash.—Council is considering 


construction of sewers in District No. 189. 
Clarksburg, W. Va.—Citizens are consid- 


ering election on $51,600 sewer bonds. 
Appleton, Wis.—City Engineer Vinal will 


advertise for bids for constructing sewer in 
ravine from Lawrence to Pear! sts.: Board 
ot Public Works has adopted resolutions for 
sewers on four streets 

Hamilton, Ont., Can.—Sewers Committee 


has rejec ted proposal to build new main 
sewer in the west end of the city to con- 
nect with the sewage disposal works. 

Victoria, B. C., Can.—City Engineer has 
been authorized to call for bids for 1,200,000 
brick for use in constructing sewers ana 
surface drains. 


BIDS RECEIVED AND CON- 
TRACTS AWARDED 


Monticeilo, Ark.—A contract for a com- 
plete system of house sewers was let to 
Glenn & Rich, of Webb City, Mo.; plans 
were designed by Walter G. Kirkpatrick, 
of Jackson, Miss., who will supervise the 
work. 

San Francisco, Cal.—The Coast Construc- 
tion Co. has been awarded contract for 


constructing sewers in the Bay View and 
Silver Terrace districts, for $78,000. 

New Britain, Conn.—The Board of Pub- 
lic Works took up the east trunk sewer 
line matter; the sand bids for the sewer 
were re-opened and the contract awarded 
to Patrick Nolan, at $1 per cu. yd.; con- 
tract for reinforcement rods was awarded 
to the Warner-Miller Co., of New Haven, 
at $1.50 per 100 Ibs. for % rods and 
$1.78 per 100 Ibs. for 3% rods; contract 
for the steel girders for the trunk line was 
given to ae Blaw Collapsible Centering 


Co., of Pittsburg, Pa., the city guarantee- 
ing to take at least 250 ft. in a year, the 
price being at the rate of $350 for 250 ft. 

Kendallville, Ind.—Contract for the con- 
struction of the East Mitchell st. sewer 
has been awarded to J. O. Landis, of Gar- 
rett, at $1,131 complete, including the lay- 
ing of 1,500 ft. of 12-in. sewer, and excava- 
tion of 1,440 cu. yds. of dirt. 

Des Moines, la.—The lowest bid opened. 
August 4, for construction of Woodland 
sewer, about 17,000 ft. long, was submitted 
by the J. W. Turner Improvement Co., of 
Des Moines, at $2.14% per lin. ft. 


Hutchinson, Kan.—Bids for new sewer 
svstem were opened on plans drawn lasi 
winter by Ernest Myers and G. L. McLane, 


the latter being now City Engineer; the 
bid of J. W. Kelso, of Iola, was $21,964.92, 


less than that of his 
nearest competitor, and as soon as he sat- 
isfies Council that he has the financial 
backing to carry out the contract he doubt- 
less will be given the contract; the highest 
bid on the work was more than $36,000. 

Dayton, Ky.—The John McLane Co. 


more than $1,300 


has 
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secured contract for lateral sewers, at 
$53,500. 

Hopkinsville, Ky.—Contract for  con- 
structing septic tank on grounds of the 
insane asylum has_ been awarded to 
Meacham Contracting Co., city.—Thomas 
W. Gardiner, Superintendent. 

Lexington, Ky.—Contract for the North 


which runs about 3,500 
Mil- 


sewer 
was awarded C. C. 


Limestone st. 
ft. to Loudon av., 


ler & Co., the lowest bidders. The second 
lowest bid was that of Joe Melvin & Co. 
The lowest bid for the Mill st. contract 
was that of Joe Melvin & Co., Thomas 
O’Day being second and Thomas Ahern 
third. 

Following are the figures of the Miller 
bid on the North Limestone job: Eight- 
inch pipe 90c. per foot, 12-in. pipe 95c. per 
foot; 5-in. pipe 55c. per foot; 5-in. Y branch 
on 8-in. pipe 50c. each; manholes $45 each; 
flush tanks $65 each; rock excavation $4 
per cu. yd.; timber sheathing $25 per 1000 
t 

The bid of Joe Melvin & Co. on Mill st. 
was as follows: Eight-inch pipe 90c. per 
foot; 5-in. pipe 60c. per foot; 5-in. 4% bends 
55e. each; manholes $42.50 og flush 
tanks, $65 ach; rock excavation $4.50 per 


cu. yd. reian ing concrete $4.25 per cu. yd. 


Louisville, Ky.—T. B. Jones & Co., St. 
Louis, Mo., has been awarded contract for 
constructing Western Intercepter Sewer 
from Shawnee Park on the Ohio river to 
Greenwood ave., 3,500 ft., for about $50,000. 
a. O'Connell, of Boston, Mass., sub- 


bid. 

Minn.—Contract for 
system has been 
Olson, of Minne- 


mitted the only other 

International Falls, 
constructing a sewer 
awarded to Iistrup «& 
apolis, at $26,535. 

Mankato, Minn.—L. 
ings, S. D., has secured | 
structing 6th st. sewer, for 

St. Paul, Minn.—O’Neil & 1 
secured contract for sewer on Hyacinth 
st. from Greenbrier to 


Payne ave., at 
$1,017; contract for a sewer on 


Matilda st. 
from Lawson to Front st., was awarded to 
Christ Johnson at 


$1,466.67. 
Grenada, 


Brook- 
con- 


H. Skiff, of 
contract for 
$4,201. 

Preston have 


Miss.—Contract for construct- 
ing a sewer extension has been awarded to 
Philip H. Porter, of Clinton, Ky. 

Irvington, N. J.—Contract for curbing, 
flagging and installation of sewers In 
Orange ave., from Springfield ave. to the 
city line has been awarded to the Atlantic 
Construction Co., of Newark, for $8,950. 

Rahway, N. if ‘ontract for laying about 
9.000 ft. of tile pipe sewer was awarded 
by Council to the John F. Kerwin Co., of 
New Brunswick, at $6,783.59; 8 bids were 
received, the highest being one of $9,901.53, 


of Phila- 


made by the John Hauting Co., 
lelphia. E 
 Carthane, Mo.—Thomas K. Wood has 


a sanitary sewer 


been awarded contract for 
rank I. 





in District No. 8 for $1,469.60. F 
Taylor bid $1,467.70. ; ; 

Millburn, N. J.—The following bids have 
been received for laying 7,000 ft. of sewer 
pipe in Sher. Hills and Wyoming: Michael 
Garafono, $5,392.50: D’Amato & Stefenelli, 
Newark, $5,935.41; Fritz & Partridge, Dov- 
er, $6,135.85; r ‘harles Ippoliti, Orange, $6,- 
857.75; Joseph Frederica, Orange, $6,468.80, 
T. M. McCloud, New York, $7,475.36; Joseph 
Valentine, Jersey City, $7,844.49. 


Albuquerque, N. M.—Bids were received 
by John B. McManus, City Clerk, for con- 
structing sewers; proposals were also con- 
sidered on a cost-plus-a-percentage basis 
in which the city furnishes all fe mate- 
rials. Bids were submitted by Hamilton 
Bros. Construction Co.; Municipal Engi- 
neering & Contracting Co., Chicago; Dear- 
born-Jackson Construction Co.; A. L. Pat- 
terson; S. M. Kerns. Proposal No. 3, cost- 
plus-a- “fixed- -sum, by the Municipal Engi- 
neering & Contracting Co., cost, plus $50, - 
000. Glass & Fischer, Bakersfie Id, _ Cal., 
awarded contract.—Samuel M. Gray, Provi- 
dence, R. I., is Engineer. 


successful firm 








The itemized bid of the 
was as follows: 10,125 ft. 8-in. vit. sewer 
pipe, 6 to 8 ft. cut, 58c.; 12,580 ft., 8 to 10 
ft. cut, 72c.; 6,460 ft., 10 to 1: i cut, 94¢.; 
1.560 ft., 12 to 15 ft. cut, $1.2 23; 1,950 ft. 10- 
in., 6 to 10 ft. cut, $1.14; 940 ft., 10 to 14 
ft. cut, $1.22; 180 ft., relaid, 80c.; 1,900 rt. 
12-in., 6 to & ft. cut, 82c.; 695 ft. 18-in., 6 
to 10 ft. cut, $1.32: 590 ft., 10 to 12 ft. cut, 
$1.67; 240 ft., 12 to 16 ft. cut, $9.23* 1,026 {t., 
90-in., 6 to 10 ft. cut, $1.57; 1,025 ft. rein. con- 
crete, $2.35; 1,025 ft. 20-in. monolithic con- 
crete, 2.18: 735 ft. 20-in. vit. pipe, 10 to 12 ft. 
cut, $1.72;'755 ft. 20-in. rein. concrete, $2.37; 
755 ft. 20-in. monolithic concrete, $2.19; 345 
ft. 20-in. vit. pipe, 12 to 14 ft. cut, $2.04; 
84h ft. 20-in. rein. concrete, $2.79; 345 ft. 
°0-in. monolithic concrete, $2.59; 620 ft. 20-in. 
vit. pipe, 14 to 16 ft. cut, $2.26; 620 ft. 20-in. 
rein. concrete, $3.19; 620 ft. 20-in. monolithic 
concrete, $3; 600 ft. 20-in. vit. pipe, 16 to 
18 ft. cut, $2.95; 600 ft. 20-in. rein. concrete, 
$3.56; 600 ft. 20-in. monolithic concrete, 
$3.44: 1,280 ft. 24-in. vit. pipe, $2.22; 1,280 
ft. 24-in. rein. concrete, $3.16; 1,280 ft. 24- 


concrete, $2.95; 1,280 ft. 24-in. 
: 3,050 ft. 30-in. rein. concrete 
30-in. monolithic concrete, 


in. monolithic 
brick sewers, — 
$4.26; 


3,050 ft. 


$3.90; 3,050 ft. 30-in. brick sewers, 36; 2,270 
ft. 42-in. monolithic gaiahded $3.52; 2,270 
ft. 42-in. brick sewers, —; 1,400 Cu. Yas. 
embankment over 30- iu. and 42-in. pipe, 
a9c.; concrete outlet and siphon, $235; 115 
concrete manholes, $35; 115 brick manholes, 


$40; 22 concrete flush tanks, $70; 22 brick 
fiush tanks, $100; 50 cu. yds. concrete, 
$5.25; 200 concrete piles, $11; 30 M. ft. B. 
M. lumber, $25; 30,845 ft. 8-in. pipe, 6 to 8 
it. cut, 65c.; 23,050 {t., § to 10 ft. cut, T7c.; 
17,090 $t.,. 20 to: 14 ft. out, $1.22 1,330 rH, 
10-in., 6 to 8 ft. cut, 8$2c.; 90 ft., 8 to 10 ft. 
cut, 90c.; 1,960 ft., 10 to 14 ft. cut, $1.38; 
165 ft. 12-in., 8 to 10 ft. cut, $1.05; 1,385 ft., 
10 to 12 ft. cut, $1.31; 1,290 ft. 16-in., 6 to 
3 it. cut, $1.12- 330 it., 8 to 20° &. cut, 
$1.30; 100 ft. 10 to 14 ft. cut, $1.92; 3,880 
it. 18-in:, 6 to 9 ft. cut, $1.40: 1,330 it... 9 
to 12 ft. cut, $1.75; 2,190 ft. 20-in., 10 to 
12 ft. cut, $1.92; 2,190 ft. 20-in rein. con- 
crete, 10 to 12 ft. cut, $2.61; 2,190 ft. 20-in. 
monolithic concrete, 10 to 12 ft. cut, $2.60; 
945 ft. 24-in. vit. pipe, 12 to 14 ft. cut, $2.90; 


$45 ft. 24-in. rein. concrete, 12 to 14 ft. 
cut, $3.81; 945 ft. 24-in. monolithic concrete, 
12 to 14 ft. cut, $3.80; 945 ft. 24-in. brick, 
$4; 545 ft. 30-in. rein. concrete, 5 to 6 ft. 


cut, $3.49; 545 ft. 30-in. monolithic concrete, 





5 te 6 ft. cut, $3.48; 545 ft. 30-in. brick con- 
crete, 5 to 6 ft. cut, $6; 2,925 ft. 30-in. rein. 
concrete, 10 to 14 ft. cut, $4.19; 2,925 ft. 
20-in, monolithic concrete, 10 to 14 ft. cut, 
$4; 2,925 ft. 30-in. brick, $8; 3,795 ft. 36-in. 
rein. concrete, 12 to 15 ft. cut, $5.62; 3,795 
ft. 36- in. monolithic concrete, 12 to 15 ft. 
cut, $5.60; 3,795 tt. 36-in. brick, $10; 270 
concrete ‘manholes, $55; 270 brick man- 
holes, $40; 70 concrete flush tanks, $70; 
70 bric k flush tanks, $100; 200 cu. yds. exca- 
vation, 65c.; 60 cu. yds. rein. concrete, $9.50; 
40 cu. yds. concrete, $5.25; 60 M. ft. B. M. 


lumber, $25. Pumping station— 
excavation, $1.50; 20 cu. yds. plain con- 
crete, $5.25; 200 cu. yds. rein. concrete, 
$17.50; superstructure, $1,200; 60 M. ft. b. 


100 cu. yds. 


M. lumber, $30; vit. sewer pipe up to 24- 
in., balance rein. concrete, $214,079; vit. 
sewer pipe up to 18-in., balance rein. con- 
crete, $220,145; vit. sewer pipe up to 18-in., 
balance monolithic concrete, $217,541; vit. 
sewer pipe up to 20-in., balance’ brick, 
$254,245. 

Velva, N. D.—W. I. Gray, of Minneapolis, 
Minn., has secured contract for construct- 
ing sewer system for $10,000. 

Akron, 0.—The lowest bid opened, July 
27, by the Board of Public Service for con- 
structing a trunk sewer on River st., was 


submitted by J. McGovern, for $8,596. 

Lebanon, O.—Bids were opened July 30 
for the construction of 2,225 lin. ft. of sani- 
tary sewers of vitrified tile, 8 to 10 in., as 
follows: M. J. Burke, Sandusky, $2,879; 
William H. Boyd, Dayton, $2,085, awarded 
contract, and William J. Pflanzer, Lebanon, 
$2,938. 


Tulsa, Okla.—Tulsa Construction Co., 
city, has contract, at $1,680, to construct 
sewers. 


Scranton, Pa.—James J. Manley was the 


lowest bidder on the sewer in the 20th 
Ward. The bids follow: Section B, 18th 
sewer District, 20th Ward—S. D. Martino, 
per lin. ft., $3.59; James J. Manley, $3.20; 
A. Hugge tt, $3. 60: Stephen Flanagan, $3.42. 


was also the lowest bidder on the 
Orchard st. and Stephens ect. 
1.—Bids for construction 


Manley 
sewer at 
Providence, R. 


of sewers were opened by the Board of 
Contract and Supply, as follows: Sumpter 
and Richardson sts., F. E. Shaw, $1,403.60; 


Cumerford st., Charles Crankshaw, $1,112.- 
95; F. E. Shaw, $1,179; Forest st., Charles 
Crankshaw, $399.60. F. E. Shaw offered 


to pay the city $818 for the privilege of 
constructing the sewer at his own expense. 
The Sumpter and Richardson sts., and the 
Forest st. sewer contracts were awarded 
to F. E. Shaw and the Cumerford st. con- 
tract went to Mr. Crankshaw. 

Knoxville, Tenn.—The Board of Public 
Works has awarded contract to Long & 
Price to construct the sanitary sewer on 
Scott ave. and Central st.; the price was 
36c. per lin. ft. for pipe; ‘‘Y’s,’’ 70c.; man- 
holes, $19; lamp holes, $5; solid rock ex- 
cavation, $1.25 per cu. yd.; the bid of this 
firm being tke lowest. 


WATER SUPPLY 


Marysville, Cal.—The Marysville Water 
Company is planning another addition to 
its plant. 

Monterey, Cal.—City has sold $150,000 
bonds for improvements to water works 
and sewer system; contracts will be let at 
different times during the next six months. 
—H. D. Severance, City Engineer. 

Newport Beach, Cal.—City is considering 
construction of tank into which sea-water 
may be pumped for fire purposes. 

Sacramento, Cal.—Chief Engineer Wolf, 
of the Water Works, has asked $75,000 for 
a pump at water works. 

San Bernardino, Cal.—J. W. Langford, 
President Delta Water Co., has been grant- 
ed franchise for pipe line on lower E st. 


“estimates call for 
of filtering 
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Vallejo, Cal.—The Board of Estimates 
will be asked to include provisions for con- 
struction of new distributing reservoir at 
Fleming Hill; cost is estimated by City 
Engineer Arthur P. Noyes, at $30,000. 

Madison, Fla.—Town will at once extend 
water mains. 

Atlanta, Ga.—City will lay about 41 miles 
ot cast-iron pipe.—F. G. Lake, President 
Water Board. 

Boise, Ida.—City will sink seven cisterns 
as a means of greater fire protection. 

Bloomington, Ill.—City will receive bids 
for two big water main improvements.— 
Elmer Folsom, Civil Engineer. 

Canton, IIl.—City will purchase a 125 h.p. 
boiler for pumping station; cost, about 
$1,000. 

Evansville, Ind.—The Board of Water 
Works has decided to lay a 20-in. main on 
Division st. 

Jasonvilie, Ind.—With a view to building 
a water works plant, Laurent Lowenberg 
has conferred with H. L. Hyatt, President 
of Jasonville Electric Co. 





Lapel, Ind.—Citizens will vote on instal- 
lation of water works system. 
Dow City, la.—City has selected Iowa 


Engineering Co., to prepare plans 


for water works. 


Clinton, 


Jamestown, Kan.—Citizens have voted 
$20,000 water works and electric light 
bonds. 

Sabetha, Kan.—Bids will be received 
about middle of September for the con- 
struction of system of water works and 
electric lights; cost $80,000.—Burns & Mc- 
Donnell, Scarritt Bldg., Kansas City, Mo., 


Engineers, 

Madisonville, Ky.—Council has decided 
to offer another franchise for water works 
for sale to the highest bidder. 

New Iberia, La.—Board of Commissioners 
of Electric Lights and Water Works has 
applied to City Council for authority to 
issue $45,000 bonds for securing service ot 
consulting engineer, installation of complete 
new equipment for lighting plant and 
pumping chamber of water works, renovat- 
ing of electric lines, providing of meters 
for entire new system; also extension of 
water and electric system. 

Bangor, Me.—West Branch Driving and 
Reservoir Co. is planning to erect hes ag on 


Millwocket stream; cost $28,000. L. 
Smith, Vice-President. 
Beaver, Me.—Citizens have defeated 


proposition to form water district. 
Takoma Park, Md.—Citizens will soon 
take action on a proposition to issue $10,000 
bonds to construct modern filtration plant; 
$6,500 for plant capable 


150,000 gallons of water per 


day; $2,500 for purchasing and installing 
water meters and $1,500 for raising dam.— 
L. R. Grabell, Chairman Water and Sewer 
Committee. 

Boston, Mass.—City will lay 4,200 ft. of 
pipe between Long Island and Spectacle 
Island: cost $15,000.—William Jackson, 
City Engineer. 

Chicopee, Mass.—Bids are about to be 


opened for 412 tons of water pipe for mains. 

Hadley, Mass.—Bids will be received M4 
Board of Water Commissioners, August 2 
1 p. m., for material for extension of a 
ent Hadley water supply district mains, 
requiring chee! 14,000 ft. 6 in., and 2,700 ft. 

in. c. i. pipe, together with necessary 
fittings; also for laying same, and con- 
structing reservoir and dam.—M. D. Pat- 
teson, 25 Main st., Northampton, Engineer: 
Cc. F. Pelissier, Chairman; E. S. Allen, 
Superintendent Hadley Water District. 

Pittsfield, Mass.—Council will consider 
purchase of Richmond ponds as source of 
water supply; committee has been ap- 
pointed to consider feasibility of using 
water of Silver Lake for auxiliary water 
supply; pumping plant will cost $50,000. 

Manistee, Mich.—John W. Alvord, of 
Chicago, Ill., has been selected to prepare 
plans for improvement and extension of 
water system. 

Glenwood, Minn.—Town is considering 
construction of concrete reservoir. 

Holdingford, Minn.—Village is considering 
bond issue for a water works plant. 

Gloster, Miss.—O. P. McPherson, Presi- 
dent. W. O. W. Health Resort, is desirous 
of prices on water tanks. 

Jackson, Miss.—City Water Commission 
will install system of water filtration; cost 
$100,000.—Hamilton Johnson, Manager. 

Chillicothe, Mo.—Council is considering a 
bond issue to construct combination water 
and electric light plant, 

Kansas City, Mo.—Plans have been com- 
pleted by Wynkoop Kiersted, Consulting 
Engineer, for laying a 30-in. main from 
Turkey Creek pumping station along Holly 
st. and reinforcement of 24-in. mains. 

Helena, Mont.—Citizens have defeated 
proposition to issue $650,000 bonds to in- 
stall water works. 

David City, Neb.—Citizens have voted 
bonds for extensions to water works. 

Sargent, Neb.—Citizens have voted $21,- 
000 bonds for water works. 
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Hoboken, N. J.—Council has passed ordi- 
nance providing for issuance of $22,000 
water bonds.—J. H. Londrigan, City Clerk. 

Keansburg, N. J.—Artesian wells to sup- 
ply 125 houses will be sunk at Keansburg 
Heights.—P. C. Hunter, 17 Broadway, New 
York, Architect. 

Perth Amboy, N. J.—Perth Amboy Water 
Board will advertise for bids for a 12,000,- 
000-gallon pumping engine. 

South Amboy, N. J.—Council will 
4-in. water main on Louisa st. 

Mechanicsville, N. Y.—Village 
have decided to install a horizontal com- 
pound, non-condensing pumping engine at 
the new pumping station at Willow Glen. 


install 


Trustees 


Mount Morris, N. Y.—Bids will be re- 
ceived August 24, 8:30 a. m., for $46,000 
water works bonds.—J. S. Striker, Village 
Clerk. 


Rome, N. Y.—Engineers Knight & Hop- 
kins have estimated cost of completing con- 
struction work on new water system at 
$404,000, 

Charlotte, 


N. C.—Water Commissioners 


will extend water mains distance of 3,600 
fF. 
_ Mooresville, N. C.—City is considering 
improvements to water works. 

Morehead, N. C.—Town will install pipe 


and fittings.—G. D. Canfield is interested. 
Wadesboro, N. C.—City will drill wells to 


furnish water. 

Wilmington, N. C.—Water Works and 
Sewerage Commission is preparing plans 
for rehabilitation and extension of water 


works purchased some months ago; present 
size of plant will be doubled, 20-in. mains 
laid from pumping station, new boiler and 
pump installed at pumping station and 
filtration plant enlarged.—Hazlehurst & An- 
derson, Atlanta, Ga., Engineers; J. H. Hin- 


ton, Chairman Water Works and Sewerage 
Committee, 

Fargo, N. D.—City has approved plans 
for water mains in the 7th Ward; cost, 
$15,200. 

Akron, O.—General Improvement Com- 
mittee has recommended $1,000 bond ordi- 


nance to secure plans and 
Municipal water 


Chairman. 


specifications for 
plant.—L, D. Seward, 


Lorain, O.—Superintendent ot Water 
Works plant will purchase 1714. tons of 6-in. 
pipe: also 862 ft. of 4-in., 600 ft. of 2-in., 
160 ft. of l-in. and 1,350 ft. of %-in. 

Warren, O.—Council has ordered ordi- 
nance prepared for issuing of bonds for 
installing water works. 


Youngstown, O.—Mahoning Water Co. has 


asked Council to erect pumping station in 
East Youngstown to provide residents on 
higher altitudes after water is piped to 
Village. 

Gotebo, Okla.—Plans are heing prepared 


by Archer, Rollins & Co., Beals Bldg., Kan- 


sas City, Mo., Engineers, for a system of 
water works; cost $30,000.—J. D. Babb, City 
Clerk 

Ralston, Okla.—Citizens have voted $25,- 


000 water works and electric light bonds. - 
Spiro, Okla.—Bids will be received Au- 
gust 25 for the purchase of $45,000 bonds 


for construction of water works.—R 
Smith, Town Clerk. 

Beaverton, Ore.—Town Council is con- 
sidering proposition presented by a Mr. 


Holliday, of St. Minn.,. regarding a 


Paul, 


Seattle, Wash.—Bids in detail were received as follows, July 16, 
Gibson, Seattle; (C) Ide & Jones, Green Lake Station, Seattle; (D) E. C. 
International 
(H) Sparger Concrete Co., Coleman 


(A) MacAdam & Co., Seattle: (B) A. 
Exchange, Seattle, awarded contract; 
Seattle; (G) Independent Asphalt 


R. 


(E) Grant Smith & Co., Portland, 
Paving Co., 


water system; Mr. Holliday proposes that 
the town grant him franchise, covering 


period of years to be decided upon, he to 
lay mains from 
town and install 10 street hydrants for fire 
protection; he asks the town to pay him 
$1,500 per year for these 10 hydrants. 

Hood River, Ore.—Citizens have voted 
against issuing $90,000 bonds for establish- 
ment of municipal water works. 

Middletown, Pa.—Council will 
matter of establishing municipal 
plant. 

New Cumberland, Pa.—Town will con- 
sider acquirement of privately owned Riv- 


take up 
water 


erton Consolidated Water Co. 

Temple, Pa.—Residents are considering 
Ways and means to supply town with 
water, 


Washington, Pa.—Engineer William Wy- 
lie has completed survey for proposed water 
line between Washington and Canonsburg; 
distance by way of Manifold and Meadow- 


lands is 6.44 miles. 
Pierre, S. D.—Council will build water 
works system; cost about $25,000. 
Plankinton, S. D.—Citizens will vote on 


$5,500 bond issue extension of water works 
system. 


Johnson City, Tenn.—Citizens will vote 
September 11 on $375,000 bonds for con- 
struction of municipal water works. 

Knoxville, Tenn.—City will ask for bids 


$635,000 water works bonds. 

Fort Worth, Tex.—Citizens will vote, Au- 
gust 19, on $650,000 bonds for water works, 
sewers and lights, streets, police and fire 
department buildings. 


on 


Kaysville, Utah.—Citizens have voted 
bonds for installing water works; cost 
$25,000, 

Park City, Utah.—Citizens will vote on 


$50,000 bonds for installing municipal water 
works.—F. B. Wight, City Attorney. 
Gifford, Wash.—Atwood & Webb, Kettle 


Falls, are considering plans to install a 
19-ft. dam at the outlet of Clark’s Lake; 
cost about $35,000. 


Seattle, Wash.—Council will pass bill ap- 
propriating $1,500 for water mains in West 
Seattle. 


Tacoma, Wash.—Commissioner of Public 
Works H. McGregor has recommended 
that engineers be sent to Clover Springs 
to measure supply from that source before 
proceeding to condemn land adjacent to 
springs for city use, 

Walla Walla, Wash.—Mavor Eugene Tau- 


sick has recommended construction of res- 
ervoir. 


Clarksburg, W. Va.—Citizens are consid- 


ering election on $170,000 water works 
bonds. 

Martinsburg, W. Va.—Board of Affairs 
has recommended a $40,000 bond issue for 


improvement of water service. 

New Martinsville, W. Va.—Council has 
decided to construct a reservoir; cost about 
$12,000. 

Eau Claire, Wis.—City 
bids for the construction 


all 


rejected 
reservoir. 


has 


ofa 


Shawano, Wis.—City will construct a 
$100,000 reservoir and sink 10 wells. 
Shelbourne, Ont., Can.—Ratepayers will 


vote September 20 on by-law to issue $6,000 
water debentures.—N. B. Allin, Clerk. 

St. Johns, N. B., Can.—City will expend 
$11,200 in repairing water main. 


by the Board of 


Oregon; (F) 


Theatre Bldg., Seatle; 


the springs northeast of 


Public 
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BIDS RECEIVED AND CON.- 
TRACTS AWARDED 


Bridgeville, Del.—Contract for construct- 
ing sewer and water system for city has 


been awarded to Charles Owens, of 
Bridgeville; Tippet & Wood, of Phillips- 
burg. N. J., have the contract for the 


standpipe; R. D. Wood & Co. will furnish 


hydrants and valves, and the U. 8S. Cast 
Iron Pipe & Foundry Co. the pipe.—Haas 
Engineering Co., Bulletin Building, Phila- 


delphia, Pa., Engineers. 

Joliet, IIl.—Bids for the construction of a 
water main in Whitley ave. were received 
as follows: Ross & Curtis Stone Co., $1,- 
540; C. R. Spears, $1,526.90; William Moran, 
$1.610. On Engineer’s recommendation, the 
contract was awarded to Mr. Spears. 

Baltimore, Md.—Baltimore & Ohio Rail- 
road has awarded contract to Edward 
Brady & Son, 1109-1113 Cathedral st., Balti- 
more, to construct fireproof pumping sta- 
tion at Locust Point yards; building will be 
{2x55 ft.; 1 story; concrete, brick and steel 
construction; slag roof: doors of steel roll- 
ing pattern; plans by M. A. Long, archi- 
tect of railroad, 6 Elmhurst road, Falti- 
more. 

Cumberland, Md.—Fuller 
burg, the low bidders, were awarded con- 
tract for constructing reservoir 100 ft. in 
diameter, 15 ft. deep. O79 gals. capacity, 


883,575 
for $8,300: they also bid on a reservoir 85 


Bros., of Frost- 


ft. diameter, 15 ft. deep, 638.382 gal. ca- 
pacity, for $6,500. 

Medfield, Mass.—The contract for en- 
largement of the filter beds at the Med- 
field Insane Asylum has been awarded to 
Michael Little & Co., Leominster, for 
$9,375; other bids were as follows: Mene- 


della & Co., Milford, $10,628; F. A. Wyman, 
Jr., $13,623; Thomas Wheelan & Co., 
$14,529. 


Grand Rapids, Mich.—The Board of Pub- 


lic Works received the following bids for 
building new pumping station, including 
main building, repair shop, connecting 


wall:and foundations for the pumping en- 
gine and the electric lighting apparatus: 
J. H. Sullivan, $108,126; Gentz Bros., $94,- 
697; Hauser, Owen & Ames, $89,571. 

New Market, Minn.—Contract for con- 
structing water works has been awarded 
to Mr. Tiener, of Des Moines, Ia., for 
£5,000. 

Brooklyn. N. Y.—Bids were opened, Au- 
gust 4, by Bureau of Water Supply, Gas & 
Hlectricity, New York City, fcr furnishing, 
delivering and laying water mains and re- 
moving existing water mains in Evergreen 
and Lee aves., and other streets and ave- 
nues, and furnishing and setting branches. 
valves, ete., and the lowest bid was _ that 
of Rodgers & Hagerty, 41 Park Row, N. Y 
City, at a total of $78,376, including valves, 
hydrants, pipe, ete. Some of the principal 


unit prices on this bid are as follows: 950 
tons straight c. i. pipe, $25.40; 150 tons 
ec, i. special castings. $50; 80 tons c. i. valve 


hoxes, ete., $34; 10 lin. ft. 30-in. pipe, $2.50, 
9100 lin. ft. 20-in., 80c.; 10,200 lin. ft. 16-in.. 
G5e.: 109 lin. ft. 12-in., 60c.: 3,000 lin ft. 8- 
in.. 45c.; 1,300 lin. ft. 6-in., 40c.; 200 sq. yds. 
Belgian block pavement, 50c. yds 
granite block pavement, 50c.; 7 
granite block pavement. $1.60; sq. yds. 
cobble pavement, 50c.; 5,500 sq. yds. asphalt 





Works for lining Green Lake Reservoir: 
MeDougall. Lumber 
501 Central Bldg., 


Seattle; (1) Cham- 


Contract Co., 
Block, 


berlain Construction Co., Seattle; (J) Hans Pedersen, Alaska Bldg., Seattle: (K) Ferro-Concrete Construction Co., Seattle. 
GREEN LAKE Low SERVICE (A) (B) (C) (D) (E) (F) (G) (H) (1) (J) (K) 
9,500 cu. yds. concrete lining, 1” to 8” $11.00 $7.86 $9.37 $6.35 $12.65 $9.58 $11.15 $9.85 $10.35 $10.55 $12.10 
44,000 sq. yds. Sylvester wash 05 05 01 .01 .05 a 0-4 12 56 .03 .03 
2,000 sq. yds. redressing slopes 10 15 25 O08 25 50 20 .20 11 10 10 
200 cu. yds. refilling 40 2.25 20 50 2.00 1.00 1.50 1.50 1.67 1.00 20 
SOO cu. yds. excavation 50 1.00 1.50 65 1.00 .50 $25 1.25 1.00 1.00 30 
200 lin. ft. double 3” sewer pipe drain 60 20 25 30 1.00 .50 60 75 75 75 15 
200 lin. ft. single 3” sewer pipe drain 35 10 20 15 85 .40 50 65 623 65 .62 
1 Landing.. ; 50.00 250.00 100.00 25.00 60.00 116.00 200.00 350.00 73.00 75.00 90.00 
500 Ibs. reinforcing steel. 06 06 05 07 08 07 06 10 043 05 .05 
2,500 Ibs. special castings 10 15 .14 215 08 .10 12 11 10 _ 12 
1 12” gate 60.00 60.00 100.00 35.00 $5.00 50.00 75.00 60.00 66.60 55.00 75.00 
2,500 sq. yds. concrete walks t. 35 1.00 1.20 1.10 1.10 1.00 | Be t.25 ee o 1.10 1.35 
12 lin. ft. 24” c.i. pipe. 3.50 3.00 6.00 4.00 7.00 6.00 7.50 4.50 15.00 4.00 10.50 
200 cu. yds. concrete filling. 7.00 6.00 7.00 5.00 8.00 7.00 10.00 7.50 434% 6.00 7.92 
GREEN LAKE INTERMEDI ATE SERVICE a 
9,500 cu. yds. concrete lining, 1” to 8” 11.00 7.86 9.57 6.35 12.65 9.58 11.15 10.35 10.80 13.17 
44,000 sq. yds. Sylvester wash .05 05 01 01 05 -&3 04 12 03 03 
200 sq. yds. redressing slopes 10 15 25 08 25 50 20 20 10 10 
50 cu. yds. refilling. 40 1.25 20 50 2.00 1.00 1.50 1.50 1.00 20 
800 cu. yds. excavation 50 1.00 1.50 65 1.00 .50 ‘225 1.25 1 .00 50 
1,000 lin. ft. double 3” sewer pipe drain 60 20 90 30 1.00 .50 60 80 43 20 
1,000 lin. ft. single 3” sewer pipe drain 35 10 80 15 .85 40 .50 70 _ 65 67 
P fandug. ....... : 50.00 250.00 100.00 25.00 60.00 116.00 200.00 350.00 75.00 90.00 
500 Ibs. reinforcing steel 06 06 05 .07 08 .07 .06 10 ; 05 OS 
1,300 Ibs. special castings 10 285 11 .14 aS 08 10 aa «10 w 12 
DBP Gate os ele 60.00 60.00 100.00 35.00 45.00 50.00 75.00 60.00 55.00 75.00 
2,500 sq. yds. concrete walks 1.20 1.00 20 1.10 1.10 1.00 1.25 4.25 1.10 1.45 
12 lin. ft. 24” cast iron pipe .50 3.00 6.00 4.00 7.00 6.00 7.00 4.50 4.00 10.50 
50 cu. yds. concrete filling. 00 6.00 7.00 5.00 8.00 7.00 10.00 8.00 6.00 8.56 
Total. ..... $224,029 $164,164 $193,362 $130,979 $258,148 $204,290 $230,225 $216,689 $105,630 $217,001 $255.¢ 
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pavement, $2.50; 250 sq. yds. asphalt block 
pavement, $2.50; 10 sq. yds. brick pavement, 
$2.50; 10 sq. yds. Medina sandstone block 
pavement, $2; 10 sq. yds. wood block pave- 


ment, $5; 500 sq. ft. bluestone flag., 8c.; 
500 sq. ft. cement walk, 16c.; 25 cu. yds. 
brick masonry, $8; 25 cu. yds. concrete, $8; 
5,000 ft. lumber, 1le.: 1,000 Ibs. steel for 
I-beams, 4c.; 1,000 cu. yds. extra excava- 
tion, 75c.; 25 cu. yds. rock excavation, Ic.; 
1,000 %-in. house connections, $1.50; 11,300 
lin. ft. 6-in. pipe, 1ic., ete. Approximate 
totals of other bids: H. E. Fox, 81 East 


125th st., N. Y. City, $87,613; James Kelly, 
Brooklyn, $87,594; Clinton Beckwith, Her- 
kimer, N. Y., $89,045: Neuman & Carey, 

kivn, $90,466; J. H. Holmes, Brooklyn, 
Robert Carter, Brooklyn, $109,370; 
Cranford, Brooklyn, $96,340; Hano- 
215 West 125th st., N. 





Charles 
er Contracting Co., 


V 
Y. City, $83,248. 

Newark, O.—Bids were received, 
4, by the Board of Public Service, 
nishing material and constructing intake 
for the water works, and contracts have 
been awarded as follows: To Rensselaer 
Valve Mfg. Co., of Troy, N. Y., for valves, 
a total of $645; U. S. Cast Iron Pipe & 
Foundry Co., for pipe, $4,047, and to S. S. 
White, of Newark, for the construction 
work, $6,050.—C. 1} Wells, City Engineer; 
Consulting Engineers, Burgess, Kimberlv & 
Long, of Columbus. 

Hazleton, Pa.—Ludwig Cramer has been 


August 
for ftur- 


awarded a contract for constructing 7,000 
lin. ft. of 16-in. water mains; Williams & 
Co. have been awarded a contract for lay- 


ing 16, 12, 8 and 6 in. mains. 
Chester, S. C.—Council has awarded con- 


tract to Greer Filter Manufacturing Co., 
Pittsburg, Pa., at $2,750, for filter to be 
used in operating municipal water works; 


to Henry R. Worthington, 115 Broadway, 
New York City, for electric pumps, and to 
General Electric Co., Schenectady, N. Y., 
for motors, cost of pumps and motors be- 
ing $4,000; all three firms are represented 
in Chester by James McLarnon.—James 
Hamilton, City Engineer. 


Earlham, la.—Joseph & Bratenlouger, 


Omaha, Neb., have been awarded contract, 
at $16,664, for the construction of an elec- 
tric light plant and water works system.— 


R. Thornton, Mayor. 

Memphis, Tenn.—Mayor Malone has ap- 
pointed a committee to investigate the 
letting of a contract for new fire hydrants, 
larger than those now in use; the Fire Chief 
has bids ranging from $29 to $48 each; the 
members of this committee are Chief Sulli- 
van, Vice-Mayor Walsh, Councilmen Duns- 


comb and Moran, City Engineer Weather- 
ford and Wirt J. Wills, Chairman of the 
Water Commission. 

Nashville, Tenn.—A contract for laying 
6 miles of mater mains has been awarded 
to a firm, of which ‘‘Buck’’ Stone is junior 


partner; the contract amounts to over $11,- 
000. : 
Clyman, Wis.—kK. A. Mendenhall, of Wa- 
tertown, has secured contract for con- 
structing water works, for about $4,000. 


LIGHTING AND POWER 


Bros., 
are 


918 
pre- 


Russellville, Ala.—Thornton 
Brown Marx Bldg., Birmingham, 
paring plans for water works. 

Benton, Ark.—Atkinson Water Power Co. 
has been organized to operate water power 
plant on Saline River.—J. F. Lee, Presi- 
dent. 

Bishop, Cal.—Board of County Supervis- 
ors has received application from Benjamin 
H. Yandell for franchise to construct elec- 
tric transmission line in Inyo county to 
supply electricity for lamps and motets. 

Escondido, Cal.—Seth Hartley, Colton. 
has asked Council for franchise to install 
electric lighting and power plant; plant will 


cost about $30,000, the electric current 
being generated by a steam plant with 
erude oil as fuel; the City Trustees are 
asked to grant a franchise for the plant 


and it is probable that they will do so. 

Tulare, Cal.—Mt. Whitney Power Co. has 
purchased site on Kern st. and will erect 
substation. 

De Beque, Col.—E. A. 
Springs, is interested in construetion of 
water power plant on the Grand River. 

St. Augustine, Fla.—RBoard of Bond Trus- 
tees is considering changing motive power 
for operating water plant to electricity. 


Swenson, Colorado 


Macon, Ga.—House of Representatives 
has -passed bill granting a franchise for 
construction of dam across Savannah River 


between Edgefield county, South Carolina, 


and Columbia county, Georgia.—Represen- 
tative C. L. Bartlett, Macon, is interested. 
Aurora, Ill.—City officials will visit Chi- 
cago to inspect municipal gas testing ma- 
chine: $2,000 has been appropriated for a 
machine, 
Freeport, Ill.—C. FE. Gregory, Chicago, 
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has secured franchise to construct a gas 
plant. 
Wingate, Ind.—The Wingate Light Co. 


has applied for a 10-year franchise to erect 


and equip an electric light plant.—C. L. 
Johnson, Crawfordsville, Promoter. 
Jamestown, Kan.—Citizens have voted 
$20,000 electric light and water works 
bonds. 

Sabetha, Kan.—Bids will be received 
during September for construction of an 


electric light plant. 

New Iberia, La.—Board of Commissioners 
of Electric Light and Water Works has pe- 
titioned Council for authority to issue $45,- 
000 bonds for improvements to electric light 
system, etc. 

Lynfield, Mass.—Town is considering in- 
stallation of electric lights. 


Buchanan, Mich.—Town is considering 
installation of lighting system similar to 
one in use in Mishawaka. 

Negaunee, Mich.—The Cleveland-Cliffs 
Iron Co. is considering construction of a 


hydro-electric power plant with a_ high- 
potential generating plant and transmission 
system; company has been granted a fran- 
chise by Council for the construction of an 
electric transmission line. 

Yale, Mich.—City is considering plans to 
change the municipal electric light system 
from direct to alternating current in the 
near future; also to install a new 125-h.p. 
Corliss engine.—R. G. Green, Superintend- 
ent. 

Duluth, Minn.—Property owners along 
East Superior st. are urging street lighting 
system; ornamental standards with cluster 
lights at top of poles along edges of side- 


walks are wanted, 

Stillwater, Minn. — The Washington 
County Light & Power Co. will expend 
$210,000 in extensions and betterments to 


local electric light and gas plants. 


Mt. Olive, Miss.—City will issue $8,000 
electric light bonds. 
Chillicothe, Mo.—Council is considering 


bond issue to construct electric light plant, 
St. Louis, Mo.—American Electric Light, 
Heat and Power Co. has been incorporated 
by A. R. Davidson, Leonard Foy and J. W. 
Cravens. 
Broken Bow, Neb.—Broken Bow Electric 
Co. will construet electric plant; cost about 





$25,000.—John W. Early, Columbus, Engi- 
neer. 
Atlantic City, N. J.—Atlantic City Elec- 


tric Light Co. is planning to erect $156,000 
electric light plant. 

North Smithfield, N. J.—Town Council is 
planning to establish incandescent lights in 
Slatersville, Forestdale, Branch Village, 
Waterford and the Daly Hole section. 

Vineland, N. J.—Millville Gas Co. will ask 
for franchise in this city; company has 
been formed by N. G. Livermore, President; 
S. J. Franklin, Treasurer and Manager, and 


Walter Owens, Secretary, of Millville, and 
G. A. Howe, E. F. Miller, H. C. Bartlett. 
L. H. Burge, M. Koberts, E. G. Jones, Dr. 
C. P. Jones, Dr. C. M. Gray and Ss. &. 


Morris, of Vineland. 

Raton, N. M.—Harry I. Lea, the Rookery, 
Chicago, Ill., is preparing plans and speci- 
fications for construction of a gas plant of 
the coal gas type. 

Celoron, N. Y.—Council is considering 
extension of transmission lines of munic- 
ipal electric light plant to Celoron to sup- 
ply electricity for lamps and motors. 

Port Jervis, N. Y¥.—Council has granted 
franchise to the Interstate Hydro-Electric 
Co. to construct and operate plant. 

Red Hook, N. Y.—Red Hook Light, Heat 
and Power Co. is considering plans for 
construction of hydro-electric power plant 
at Bingham’s Mills.—J. H. Sharpe, Pres- 
ident. 

Rockville Center, N. Y.—Village Trus- 
tees have sold $4,500 bonds for improve- 
ments to municipal electric light plant. 

Akron, O.—L. S. Pardee will bid for con- 


tract for lighting city; contract has ex- 
pired. 
Canal Dover, O.—Council has approved 


plans for construction of municipal electric 


light plant; Service Board will receive bids 
and enter into contracts for the power 
house and equipment. 

Columbus, O.—Plans and_= specifications 


for the erection of power house to supply 
light and heat for penitentiary, light for 
State House and the institutions for the 
deaf and the blind have been approved by 
the Board of Prison Managers. 

New Paris, O.—Robert Ashe, Richmond, 
will install electrie lighting plant; town will 
have 25 lights. 

Durant, Okla.—Plans are being prepared 


by Southwestern Engineering Co., Okla- 
homa City, for municipal electric light 
plant; also for a sedimentation basin for 
the water works.—W. S. Shannon, City 
Clerk. 

Altoona, Pa.—Council will soon consider 


resolution authorizing Committee on Police 
and Publie Property to advertise for bids 


and award contract for lighting streets for 
term of three years beginning April 1. 
Chambersburg, 


Pa.—Water and Light 
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Committee has recommended that $30,000 
be spent on electric light plant for change 
of system to a three-phase system; Council 
has decided to advertise for bids for entire 


new equipment. ' ; 
Pittsburg, Pa.—Duquesne Light Co. will 
soon erect another large power plant in 


business district. 

Reading, Pa.—City has rejected bids re- 
ceived for lighting city for term of 10 
years. 

Speers, Pa.—\West Penn Electric Co. will 
erect generating plant; cost $1,000,000.—G. 
R. Folds, Connellsville, General Manager. 

East Greenwich, R. I|.—Council will renew 
contract with Narragansett Electric Light- 
ing Co. if rate not in excess of old one can 
be secured. 

Aberdeen, S. D.—The Aberdeen Light and 


Power Co. will enlarge its plant; cost $30,- 
000; additional 200-kw. generator will also 


be installed. 

Clinton, Tenn.—Cook Creek Electric Light 
and Railway Co. has been incorporated by 
Charles Loyd, J. P. Stanton, EK. M. Beasley 
and others; capital $25,000. 

Dallas, Tex.—Secretary J. Robert Bab- 
cock, for Dallas Chamber of Commerce — 
and 


the business men of Commerce, Main 
Elm st. from Ervay to Market, has sub- 
mitted to Municipal Commissioners new 


proposition relative to downtown street illu- 
mination; principal features are following: 
Cluster of lights at the top of an orna- 
mental iron pole, five lights to the cluster, 
a pole to every 40 or 50 ft. and the poles to 
be set alternately on opposite sides of the 
street; every street crossing to have two 
poles; lights shall burn until midnight every 


night; after midnight and until daylight, 
only the middle light shall burn in each 
group except that at the street intersec- 


tions the full lighting shall be maintained. 
Forth Worth, Tex.—Citizens will vote, 
August 19, on $650,000 bonds for lights, sew- 
ers, streets, and other improvements. 
Haskell, Tex.—Haskell Power, Light and 
Iee Co. has decided to install two 100-h.p. 
boilers, 150-h.p. engine and dynamo. 


Onancock, Va.—Onancock Light Co, has 
been incorporated by H. F. Parks, Presi- 
dent, and Horace Wiltbank, Secretary- 
Treasurer, 

Seattle, Wash.—Board of Public Works 
has rejected all bids for pole line exten- 
sions in the 14 wards of Greater Seattle 
and changed the specifications so that a 


pole two inches smaller in diameter at the 
base may be used. 


Tacoma, Wash.—Commissioner of Public 


Works will prepare estimate of cost of 
installing underground conduits for wires 


and cluster lights on Pacific ave. and C st. 

Appleton, Wis.—The Kimberly & Clark 
Co. has decided to construct an electric 
power house on the site of old Vulcan Mill. 

Ashland, Wis.—Ashland Light and Power 
Co. will purchase electrical equipment for 
a new substation. 

Cornwall, Ont., Can.—Concessions have 
been asked and elaborate plans made for 
the projected new power plant at the foot 
of the Long Sault Rapids; plant is to be 
constructed and managed jointly by two 
companies, the Long Sault Development 
Co. on the American side, and the St. 
Lawrence River Co. on the Canadian side; 
scheme involves building of huge dam over 
4,000 ft. in length, from the lower part of 
the Long Sault Rapids to the upper end of 
Barnhart’s Island; construction of three 
power houses, a_ lift-lock, straightening 
course of various channels of the river and 
many other operations; expenditure, $20,- 
000,000. 

Erindale, Ont., Can.—Erindale Power Co. 
contemplates construction of hydro-electric 
power plant with an initial output of 
1,000 h.p.—E. S. Edmondson, West Toronto, 
Manager. 


BIDS RECEIVED AND CON- 
TRACTS AWARDED 


Rifle, Col.—Bids were opened recently by 
the Rifle Light, Heat & Power Co. for con- 


structing about 160 ft. pipe, power house 
and equipment, 12% miles of transmission 


line, substation, 2% miles primary: distribu- 
ting line and accessories, and contract 
has been awarded to Charles Fravert, of 
Rifle.-—E. McLean, Manager. 

Grand Rapids, Mich.—The following bids 
were received by the Board of Public 
Works for the construction of the new 
pumping station and lighting plant: Hau- 
ser, Owen & Ames, 102 North Ottawa st., 
Grand Rapids, $89,571, awarded contract; 
Gentz Bros., $94,697, and J. H. Sullivan, 
$108,126. 

Northfield, Minn.—Contract has been let 
by the Board of Trustees of Carleten Col- 
lege for constructing a central heating and 
lighting plant to J. G. Robertson, of St. 
Paul, for about $27,000.—Edward P. Burch, 
Guaranty Building, Minneapolis, Engineer. 

Chillicothe, Mo.—Contract has been _ let 
by the Bord of Control of the State Indus- 
trial Home for Girls for installation of elec- 
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tric light plant to F. B. Wheeler, of Chilli- 
cothe, for $4,838. 

Hastings, Neb.—The following bids have 
been received for installing a 500-kw. gen- 
erator with direct-connected turbine, ex- 
citer, switchboard and steam condenser: 
Allis-Chalmers Co., $15,444; Westinghouse 
Co., $15,381; General Electric Co., $14,567. 
Separate proposals for steam generator 
were as follows: Platte Iron Works, Day- 
ton, O., $1,507 and $1,850; Cameron Steam 
Pump Works, $2,180; Henry R. Worthing- 
ton, $2,050. 

Columbia, N. J.—Contract for construc- 
tion of a hydro-electric development across 
Paulin’s Kill, Columbia, for the Warren 
County Power Co. has been awarded to 
Frank B. Gilbreth, 60 Broadway, New York 
City; contract includes the construction of 
a Ransom hollow dam 30 ft. high and 350 


ft. long, as designed by Ransom & Hoad- 
ley, of Providence, R. 1., a reinforced con- 
crete power house and a tailrace, etc.— 


Meikleham & Dinsmore, Engineers. 

East Youngstown, O.—The Mahoning and 
Shenango Valley Railway and Light Co. 
has been awarded contract for electric 
lights, which will be erected at the princi- 
pal corners. 

Lansdowne, Pa.—The Light Committee 
has recommended that contract for street 
lighting be awarded to the Delaware Coun- 
ty Electric Co., at $17.50 per light. 

Memphis, Tenn.—Memphis Street Railway 


Co., T. H. Tutwiler, President, awarded 
contract to Meers & Dayton, 317 East 9th 
st., Chattanooga, Tenn., to erect 3-story 
additio to power plant on Broadway; it is 
to be a fireproof structure; cost $20,- 
000; Ford, facon & Davis, Contracting 
Engineers, 24 Broad st., New York City, 


are in charge. 

Hanford, Wash.—The 
& Power Co. has awarded Allis-Chalmers 
Co., of Milwaukee, Wis., contract for a 
duplicate generating plant at Priest Rapids. 

Antigo, Wis.—The Antigo Electric Co 
has awarded contracts to the Westinghouse 
Co. for the electrical apparatus, and to the 
Nordberg Manufacturing Co., of Milwaukee, 
for the engines. 


FIRE EQUIPMENT 


Bethel Springs, Ala.—City is considering 
need of fire equipment. 

Ensley, Ala.—Council has taken up mat- 
ter of purchase of auto fire engine. 

Mesa City, Ariz.—Fire Chief C. F. Brock- 
ett has recommended purchase of more 
hose, two small hose carts, 19 fire helmets 
and overhauling of present equipment. 

Sacramento, Cal.—Fire Chief H. A. Guth- 
rie has asked for $35,140 for fire house and 
equipment, 

Sacramento, Cal.—City Electrician Wat- 
kins has asked for $60,000 for placing fire 
alarm and police wires underground. 


Hanford Irrigation 


South Manchester, Conn.—Oxford Hose 
Co. is considering purchase of chemical 
engine. 


Atlanta, Ga.—City will purchase combin- 
ation chemical and hose wagon. 


Macon, Ga.—Fire station site has been 
selected by the Department Committee on 
Ward st. in Vineville; the cost will be 


$1,050; engine house will be erected in time 
to put a new company into service by end 
of present year. 

Nampa, Ida.—City has purchased site for 
fire department building. 

Kansas City, Kan.—City has not as yet 
selected architect for erection of two fire 


stations.—L. H. Norman, Chief. 

Covington, La.—Bids will be asked at 
once for erection of fire house.—P. V 
Quare, Architect. 

Bangor, Me.—Council will be asked for 
$2,500 appropriation addition for Ward 2 
station. 

Lenox, Mass.—City has sold $40,000 fire 


department and school bonds to Crocker & 
Fisher at $102.073. 

Milford, Mass.—Town will purchase auto- 
mobile hook and ladder truck; cost $5,000. 

New Bedford, Mass.—Fire Chief Dahill 
has recommended installation of ten fire 
alarm boxes; cost $1,250. 

Kalamazoo, Mich.—City has sold $63,500 
fire station, sanitary sewer and street bonds 
to Farwell Trust Co., of Chicago 

Duluth, Minn.—City is considering 
tion of two new fire houses and the 
chase of engine. 

St. Paul, Minn.—City has decided to have 
plans prepared for $8,000 engine house. 

Independence, Mo.—City is considering 
erection of fire station.—L. Jones, Mayor. 

Paterson, N. J.—Fire Chief Stagg has re- 
quested that linen hose be purchased for 
chemical company. 

White Plains, N. Y.—City has 
$28,000 fire department bonds to 
Kleybolte & Co. 

Ryder, N. D.—Citizens will vote on $4,000 
bonds for fire protection. 

Allentown, Pa.—Citizens are agitating in- 
stallation of paid fire department. 
Chambersburg, Pa.—Architect 


erec- 
pur- 


awarded 
Rudolph 


M._ R. 
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Rhoads has prepared plans for a $12,000 
fire house at East End. 

Lancaster, Pa.—City will make $60,000 
loan for fire department and sewers. 

New Brighton, Pa.—City will purchase 
new fire truck. 

Scranton, Pa.—Plans are being prepared 
by Architects Snyder & Ward for fire quar- 
ters for Fifteenth Ward. 

Fort Worth, Tex.—Citizens will vote, Au- 
gust 19, on $650,000 bonds for fire and po- 


lice buildings, lights, and other improve- 
ments. 

San Angelo, Tex.—Property owners are 
urging an election on $10,000 bonds for 
erection of fire station. 

Everett, Wash.—Business men are urg- 


ing the better equipping of fire department. 

Seattle, Wash.—Fire Chief Harry Bring- 
hurst is inspecting automobile used by 
various fire departments; $10,500 is avail- 
able for an auto combination chemical and 
hose wagon and chemical engine. 

Wheeling, W. Va.—Finance Committee 
has appropriated $4,500 for purchase of 
auto fire apparatus for Island and $1,250 
for fire alarm boxes; $400 for shut-off noz- 
zles and $250 for aluminum hats.—Address 
Fire Chief Altmyer. 


BIDS RECEIVED AND CON- 
TRACTS AWARDED 


Lawrence, Mass.—The Gamewell Fire 
Alarm Telegraph Co. submitted the only bid 
on new fire alarm system and will probably 
be awarded contract, 


Paterson, N. J.—Bids were received on 
about 4,000 ft., more or less, of 2%-in. 
hose, and about 1,000 ft., more or less, of 


3-in. hose, and the Police and Fire Commis- 
sion voted to purchase 2,000 ft. of the rub- 
ber-lined fire hose of the 2%-in. size at 58c. 
per it. 

Bids received were as follows: 


2%-in 3-in. 

per ft. per ft. 
Ee fF. Goodrich ©; <i ..<... $0.83 $1.10 
Voorhees Rubber Mfg. Co.... .85 1.15 
Diamond Rubber Co........ 75% 1.13 
€. G. €& Fire Hose Co......-. 6034 79% 
Manhattan Rubber Mfg. Co.. .70 .90 
Republic Rubber Co......... .80 87 
Eureka Fire Hose Co........ .65 .83 
Fabric Fire Hose Co........ 1.00 1.20 
Rubber Lined Fire Hose Co. .58 By 


East Side fire house it 
instead of cement 
is to 
being 


For constructing 
was decided to use wood 
floors, as automobile apparatus only 
be installed in the building, there 
space for four machines. 

The bids received were as 
tracts being let to the low 
instance: 


follows, 
bidder in 


con- 
each 
Mason Work 
With Without 
Cement Cement 
Floor Floor 
W. H. H. Van Houten.......$8,821 $7,687 
NichOmMs Tas, ...53cccdeane 5 
Steele & Hopper............. 
Abraham Verduin 








SAI 
oT 


Witham T. Pistt Co. .....<%. ' 

FIWGPE GICGKe in cik ci cecwesws 9,726 608 
Mason and Carpenter Work 
David Henry Building Co............ $12,887 
Carpenter Work 

Wooden 
Without Floor 
Floor Add’n’l. 
James Black & Brother..... $3,397 $645.00 
L. M. Breen Building Co.... 3,723 846.00 
Reliable Building Co........ 4,23 911.95 
P. S. Van Kirk Building Co. 3,211 635.00 
L. Brandes & Sons......... 3,548 560.00 


Plumbing and Heating 


Plumbing Plumb’g 








and Roofing & 
Heating toofing Heating 
J. E. Marcey......$515 aecé  naamas 
A Re ORGS ore sos a $1,979 
James Kearney 99 $1,390 1,998 
FE. A. McBride..... ake 1,848 
D. L. McGinnis... 475 ne 
James PF. Com... 530 1.980 
Painting 
WE Perey ENVIS aes cctence nearer aeneer $300 
Norwood @ BGrtaw. ...osccccscetewcuceces 345 
GUAVGT “EVOUNGEG <6 oc hiace ucczedacews xeeeus 265 
RODGFE WMIGIGCCHING .....28 ciscccdcanseeces 284 
BGG POUR a. ain.s bo die ba sb wee a Odes eees 310 
Electrical Work 
DGNNGtl (G&G BOW es a siwenacadaaeeccwaeccs $126 
WHOFPHC’ PIGCEPICAl OO). o66.a cack co ccc bec wen 100 
Lowest Bids 
Van Houten (carpenter work)........ $7,687 
Van Kirk Co. (mason Work) .....ce<e- 3,846 
Oliver Brothers (painting)........... 265 
McGinnis (plumbing, roofing and heat- 
NES a) Shao Gua 2a ene a wade waneen oes an ,825 
Thorpe Co, (electrical work)......... 100 
MOAN onic woven mcswmaanamodcedas $13,723 
McKees Rocks, Pa.—The Eureka Hose 
Co. has been awarded a contract for 500 
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ft at $1 per ft.; the Goodrich Hose Co., 500 
ft. at $1, and the Boston Hose Co., 500 ft. 
at $1; the hose now in use by the borough 
is Eureka product. 

Seattle, Wash.—The W. S. Nott Co. sub- 
mitted low bid for two third-size steam fire 
engines at $5,975 each, and the Ahrens Fire 
Engine Co., for second-size engine, $6,275. 

Walla Walla, Wash.—The Morrow-Drew 
Co. has been awarded contract for furnish- 
ing 1,000 ft. fire hose at 75c. per ft, guar- 
anteed for five years with a 500-pound 
pressure: there were five other bidders, the 


highest being $1.10. 

Troy, Ala.—Council has granted W. R. 
White franchise to construct street rail- 
way. 

Marysville, Cal.—Company composed of 
Sacramento, Sutter and Yuba county peo- 


ple will very soon be formed for purpose of 
building electric road from Marysville to 
the Sutter Buttes, 13 miles west of this 
city, and to include inclined tramway to 
top of highest butte, which stands at an 
altitude of 1,000 ft. 

San Diego, Cal.—Council has received ap- 
plication from G. W. Purcell for franchise 
to operate electric railway; proposed rail- 
way will connect San Diego, La Mesa, El 
Cajon, Bostonia, Lakeside, Poway and Es- 
condido; cost about $2,000,000. 

Dayville, Conn.—Attawaugan Street Rail- 
way Co., Putnam, has been incorporated. 
to construct several railway lines in this 
vicinity, one from Wildwood Park to Atta- 
waugan, another beginning at Attawaugan 
Station on the High North of Alexandria 
Lake, running to Attawaugan. Incorpora- 
tors: T. L. Darbie, J. M. Paine and N. A. 
Phillips. 

Meriden, Conn.—Board of Selectmen has 
granted Francis Atwater, President of the 
Meriden, Middletown & Guilford Railway 
Co., franchise to construct electric railway 
over the Middletown road from the tracks 
of the Connecticut Co. to the town limit. 

Kissimmee, Fla.—Messrs. McKinley, Mc- 
Clintock and Sperry are interested in con- 
struction of electric railway from Kissim- 
mee to Sanford. 

Tampa, Fla.—Tampa & Sulphur Springs 
Traction Co. will extend its line on 8th ave. 
and also on 5th ave. 

Dublin, Ga.—Dr. W. R. Brigham, A. W. 
Garrett, W. W. Bush, A. P. Hilton, W. W. 
Robinson and P L. Wade will apply for a 
street railway franchise. 

Priest River, Ida.—Panhandle Electric 
Railway & Power Co. will at once com- 
mence construction on its proposed 30-mile 
electric railway, between Priest River and 
Coolin.—Vernon M. Smith, Spokane, Wash., 
is President. 

Belleville, !!1.—Council has granted fran- 
chise to Belleville & Interurban Railway 
Co. for a line along 9th st. 

Brockport, IIl.—The Ohio Valley Traction 
Co. has been incorporated to build an elec- 
tric railway from Golconda via Brookport 
to Joppa, Ill.—oO. H. Margrave, G. W. 
Tucker, William Pell, H. W. Holifield and 
William D. Harrington, Brookport; Che- 
nault Webb and Robert C. Leeper, Union- 


ville, and C. L. Robertson, Paducah, Ky,, 
Incorporators. 

Peoria, IIl—Council has granted Peoria 
Railway Terminal Co. franchise to con- 
struct line on Washington and _ other 
streets. 

Scottsburg, Ind.—Vienna and Lexington 


townships have voted $43,000 to help build 
traction line from Madison to this city via 
Hanover and Lexington.—Capt. W. E. Eng- 
lish, Indianapolis; J. E. Greeley and C. C. 
Tennies, Pittsburg, Promoters. 

Cedar Falls, la.—The Waterloo, Cedar 
Falls & Northern Railway will make sev- 
eral miles of extensions; cost $500,000. 

Ida Grove, la.—Sioux City & Eastern 
Traction Co. will be incorporated to build 
a line from Sioux City, passing through this 
city. —R. Baldwin, Chicago, is inter- 
ested. 


Coffeyville, Kan.—Kansas Union Traction 


Co. has completed preliminary work for 
construction of proposed interurban lines 
from Coffeyville to Parsons, and from 


Cherryvale to Columbus.—W. J. Jones, Al- 
tamont, President. 


Girard, Kan.—Girard & lola Electric Rail- 


road will soon start construction work; 
road will run from Iola, via Humboldt, 
Chanute, Erie, St. Paul, Girard and Pitts- 
burg. 


Pittsburg, Kan.—The final survey for the 
extension of the electric line from Crowe- 
burg to Mulberry is being made, which com- 
pletes the preliminary work of the line. 

Jeanerette, La.—Henry A. Mentz, New 
Orleans, has secured franchise to operate 
a railway by electricity in this city. 

St. Charles, La.—Lake Charles Railway, 
Light and Water Co. is considering exten- 
sion of its Hodge st. system to the Hi 
Mount addition; distance 1% miles. 

Waterville, Me.—Board of Railroad Com- 
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missioners has approved amended petition 
of the Portland, Gray & Lewiston Railroad 
to build an electric railway between Au- 
burn and Portland via New Gloucester, 
Gray, Cumberland and Falmouth. E. M. 
Grosse, Berlin. N. H., President. 

_ Baltimore, Md.—Articles of incorporation 
for company to operate trolley line on the 
Eastern Shore, with connection by ferry 
with Baltimore, will be filed in Chestertown 
very soon; road will be completely equippea 
at a cost of $2,500,000 to $3,000,000, this to 
include rolling stock, power houses and all 
the requisites of a first-class road. 

Boston, Mass.—Residents of Dorchester 
are urging construction of a car line direct 
to Northampton st. elevated. 

Bozeman, Mont.—The Bozeman Street 
Railway Co. will extend lines to Interstate 
Fair grounds. 

Miles City, Mont.—W. A. Clark is consid- 
ering building of an electric line through 


the Bitter Root district. 
South Amboy, N. J.—The Middlesex 
Board of Freeholders has granted exten- 


sion of time asked for by the Jersey Cen- 
tral Traction Co. for building its trolley 
line over the county bridges to Perth Am- 


boy; matter of the completion of road now 
rests entirely with Council of South Am- 
boy. 


Grand Forks, 
Street Railway 
line to Lincoln 

Chickasha, Okla.—An interurban will be 
built to connect this city with Ardmore; 
length about 80 miles.—Scott Jones is in- 
terested. 

Guthrie, Okla.—Capitalists of Enid, Okla., 
and Toledo, O., have chartered the Enid & 
Oklahoma Central Traction Co., with $1,- 
000,000 capital, to build network of interur- 


N. D.—The 
Co, will at 
Park. 


Grand Forks 
once construct 


ban railway lines through Northern and 
W estern Oklahoma, first construction will 
be from Enid to El Reno, about 70 miles; 


charter calls for lines also to Lawton, Ard- 
more and Guthrie. Oklahoma City may be 
included later. MKnid-E1 Keno line will pass 
through Waukomis, Bison, Hennessy, King- 
fisher, Dover, Okarche and by the Caddo 
Indian School. The Guthrie line will be 
from Kingfisher. Incorporators are: W. H. 
Stewart, R. W. Whittingill and C. E. Burk- 
hart, all of Enid, and M. T. McMahon and 
J. W. Smith, both of Toledo. 

Oklahoma City, Okla.—Oklahoma City & 
Suburban Railroad Co. of Oklahoma City, 
with $250,000 capital stock, has been granted 
charter: it proposes to build five electric 
lines through the suburbs of Oklahoma City, 
running out also to the towns of Britton, 
Edmond and Moore; total length of the 
proposed lines is 82 miles; Directors are C. 
W. Ford, J. J. Johnson, F. S. Coombs, W. 
A. Haller and Richard Garrett, all of Okla- 
homa City. 

Ontario, Ore.—O. C. Wright, of Portland, 
Ore., is promoting construction of electric 
railway from Ontario to Emmet, Ida. 

Oregon City, Ore.—Council has granted a 
25-year franchise to F. M. Swift, of the 
Oregon City, Beaver Creek & Molalla LRait- 
way Co. to operate a railway through the 
Mount Pleasant and Green Point sections. 

Pendleton, Ore.—Farmers’ Railway and 


Navigation Co. has been incorporated to 
construct a railroad with electricity, gas- 
oline or steam as motive power to con- 


nect Umatilla, Holdman, Helix, Hermiston, 
Echo and Pendleton; headquarters, Pendle- 


ton, Ore.—Charles A. Hill, Pendleton, Pres- 
ident. 

Troy, Ore.—The Troy Mercantile Mill- 
ing & Power Co. has been incorporated 
to build an electric line from this city to 


Hurricane Creek. R. W. Barkham and H. 
EK. Merryman, incorporators. 
Altoona, Pa.—American Street 
Co. is interested in construction of 
Juniata Springs. 
Ellwood City, Pa.—KElectric road between 


Railway 
line to 


Ellwood City and the town of Slippery 
Rock, with a connection extending from 
latter town to Grove City, is assured by 


plans of Ellwood City & Wurtemburg Street 
Railway. 

Scotland, $& D.—L. F. 
ering construction of electric 
vet. 

Clinton, Tenn.—Cook Creek Electric Light 
and Railway Co. has been granted charter 
to build electric railway in Anderson coun- 
tv.—Chas. Loyd, J. P. Stanton, E. M. 
Beasley, J. S. Stanton and 8S. B. Faris, In- 
corporators. 

Humboldt, Tenn.—Preparatory steps for 
organizing company to operate street cars 
have been taken. Board, of Mayor and 
Aldermen, has signified its willingness to 
grant a 45-year franchise to the street car 
company to the use of Main, Osborne, 
Mitchell, Stillwell, Webster, Dickson, Shane, 
Summie and Green sts for the purpose of 
operating the car lines; following citizens 
will make application for charter: Hon. J. 
D. Senter, Dr. J. H. Thomas, C. H. Fer- 
rell, A. R. Dodson, W. W. Baird, C. T. Jar- 
rell, John M. Senter, G. D. Ferrell and C. 
W. Rooks. 


Phillips is consid- 
road to Oli- 


Tenn.—Citizens will vote, Au- 


Lebanon, 
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gust 28, on an application of H. B. Bond 
tor a street car franchise. 

Nashville, Tenn.—The Fidelity Invest- 
ment Co., for which a charter has been 
obtained, has for its purpose the building 
of interurban street car lines out of Nash- 
ville.—H. H. Mayberry, President. 

Paris, Tenn.—Cairo & Nashville Interur- 
ban Railway Co. has been chartered to 
build an electric railway from Kentucky 
boundary, near Fulton, via Paris, to Nash- 
ville, Tenn.; distance about 120 miles.— 
Thomas ©. Rye, John C. Sweeney, D. B. 
Sweeney, John C. Sweeney, Jr., and Chas. 
IX. Steaks, incorporators. 

Bryan, Tex.—Council has granted fran- 
chise to Judge V. B. Hudson to construct 
electric railway from Bryan to the Agricul- 
ture and Mechanical College; distance five 
miles. 

Dallas, 
Railway 
construction 
rell and 


Tex.—Dallas Interurban Electric 
Co. is contemplating immediate 
of an interurban line to Ter- 
Greenville, as well as one to the 
westward from Dallas. 

Denison, Tex.—City Commission has 
granted franchise to Texas Traction Co. to 
lay tracks on Austin ave. 

El Paso, Tex.—ll Paso & 


Kt. Hancock 


Electric Railway Co. will soon apply for 
charter to build interurban railway from 
El Paso to Ysleta; distance 32 miles.—Thos. 


O’ Keefe, Secretary. 

Marshall, Tex.—The Marshall Traction 
Co. has been incorporated to build an elec- 
tric railway. Marvin Turney, F. H. Pren- 
dergast and John Copeland, incorporators. 

Jonesville, Va.—The Board of Trade of 
Jonesville, Norton, Hickory Flats, Turkey 
Cove, Big Stone Gap and Appalachia are in- 
terested in construction of electric railway. 

Seattle, Wash.—Council has granted four 
street railway franchises to Seattle Electric 
Co. 

Athens, 
way Co. 
building 6 


W. Va.—Mercer Electric Rail- 
will receive bids at once for 
miles of line from Athens to 


Princeton, W. Va.—W. F. Wall, Blacks- 
burg, Va., is Engineer-in-Charge. 
Charlestown, W. Va.—Kanawha & Ohio 


incorporated 
_Kanawha 
Couch and 


Valley Traction Co. has been 
to build electric railway from 
Falls to Point Pleasant.—Geo. §S. 
F. P. Crosscup, Incorporators. 

Superior, Wis.—Superior Traction Co. 
has been incorporated to operate an electric 
railway system: capital stock $100,000.— 
Richard Russell, P. J. Eckstand and S. I. 
Ferrin, Incorporators. 


BIDS RECEIVED AND CON- 
TRACTS AWARDED 
Bluffton, Ind.—The Bluffton, Geneva « 
Celina Traction Co. has awarded contract 


for building its railway from Bluffton to 
Geneva to Bears, Brown & Co. 


BRIDGES 


Settlement, Ark.—Van Buren County will 
erect steel bridge. 


Suisun, Cal.—Board of Supervisors will 
replace with concrete bridges all wooden 
structures. 

Brunswick, Ga.—Glynn and McIntosh 
counties are considering construction of 
steel bridge across Altamaha River, be- 
tween Brunswick and Darien; $100,000 
bonds will be issued. 

Griffin, Ga.—Middle Georgia Interurban 
Railway Co. will erect one large and two 
small bridges on proposed route from 


Griffin to Social Circle. 

Canton, I!l.—Keston Township will erect 
two new bridges. 

Peoria, IIl.—County Supervisors have re- 
jected all bids for construction of bridge 
in Dillon County. 

Yates City, lil—Dr. Standish, Galesburg, 
considering plans for improving a number 
of bridges. 

Auburn, Ind.—City is having plans pre- 
pared for construction of concrete bridge 
across Cedar Creek at 9th st. 

Kendallville, Ind.—The Town Board and 
County Commissioners are planning to cor- 
struct new concrete bridge over Deibele 
Creek. 

Alexandria, La.—Bids will be receivea 
for the construction of bridge over Big 
Creek.—O. J. Merchant is interested. 

Baltimore, Md.—City has decided to re- 
build the Franklin pike bridge.—B. T. Fen- 
dall, City Engineer. 

Cambridge, Mass.—The alumnus of Har- 
vard College has offered to rebuild the 
North Harvard street bridge, leading to 
the Stadium. The War Department has 
refused to allow the bridge to be _ built, 
although the present bridge is a ramshackle 
wooden affair that has been condemned as 
dangerous. 

Millis, Mass.—Citizens have voted to con- 
struct concrete bridge over the Charles 
River. 

Hart, Mich.—Citizens have voted to issue 
$8,000 bonds for bridge work.—W. H. Mc- 
Farland, Township Clerk. 
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Fergus Falls, Minn.—City has decided to 
replace the old Concord st. bridge with 
substantial steel structure. f 

Kansas City, Mo.—Plans are being pre- 
pared by Engineer Ira Hedricks, Keith & 


Perry Building, for a 150-ft. span rein- 
forced concrete bridge, with 40-ft. road- 


way and two 6-ft. walks, at Swope Park. 

Hardin, Mont.—Yellowstone and Rosebud 
counties will erect bridge across the Big 
Horn River. d ' 

Beatrice, Neb.—County Supervisor is con- 
sidering plans for construction of different 
bridges around the county. 

Omaha, Neb.—Council has passed over 
the Mayor’s veto ordinance requiring the 
Belt Line to construct a viaduct at 46th 
and Dodge sts.; cost about $100,000. : 

Rensselaer, N. Y.—Engineer A. W. Car- 
penter has prepared plans for construction 
of new Columbia turnpike viaduct. 

Waterford, N. Y.—Union Bridge Co., 
Troy, is considering building of an open 
steel bridge; cost $75,000. 

Mansfield, O.—The Board of Public Ser- 
vice will advertise for bids for building of 
abutments for bridge on Newman st. and 
placing old Wayne st. bridge on these abut- 
ments. : 

Mt. Gilead, O.—Morrow County Board ot 
Commissioners approved plans for fow 
new bridges; total cost, $3.180. 

Marietta, Okla.—Washington 
will expend $20,000 bond issue 
building and road improvement. 

Chambersburg, Pa.—City and C. G. & W. 


Township 
for bridge 


Trolley Co, will widen 2d st. bridge; cost 
about $8,000. ace 
Johnstown, Pa.—Bids will be received 
September 2 for $30,000 overhead bridge 
bonds. 
Aspermont, Tex.—Stonewall County has 
voted $300,000 bridge and road bonds. 


Cuero, Tex.—De Witt County will spene 
$1,999 on its bridges. 


Dallas, Tex.—Dallas County has voted 
$875,000; three projects for building via- 
ducts and roads. 

Houston, Tex.—Harris County has voted 
$500,000 bonds for bridge and road = con- 
struction. 

Centralia, Wash.—County will at one 


erect bridge over Silver Creek on Big Bot- 
tom road, also bridge over the Newaukum 
liver, on Alpha road. 


Athens, W. Va.—Mercer Electric Railwas 


Co. will erect small bridge on proposed 
route from Athens to Princeton.—R. G 
Meador, President. 


Wheeling, W. Va.—Board of Control has 


decided upon deck steel girder bridge as 
type of structure to be constructed over 


creek at Market st. 

Eau Claire, Wis.—City will receive bids 
on plans for a bridge of four 128-ft. spans, 
conerete abutments, roadbed plate, girder 
truss bridge.—John Fennessey can be ad- 
dressed. 


Milwaukee, Wis.—Mayor D. S. Rose will 


recommend construction of a viaduct at 
35th st. 
Peterboro, Ont., Can.—Citizens have 


voted to raise $32,500 bridge and $21,500 


street extension debentures. 


BIDS RECEIVED AND CON- 
TRACTS AWARDED 


Huntsville, Ala.—The Tennessee Engi- 
neering & Construction Co. has secured the 
contract to construct a concrete, 5-span 
bridge across Pinhook Creek, on West 
Clinton st., at about $8,360. 

San Jose, Cal.—Contract for the con- 
struction of the bridge at Smith’s Creek on 
the Mt. Hamilton road has been awarded to 
Jno. W. Williams at $2,707, work to be 
completed within 90 days; contract for 
bridge over Murphy Creek on the Watson- 
ville road to L. M. Scott at $1,692, work to 
be completed within 30 days. 

Suisun, Cal.—C. H. Gildersleeve, of Napa, 
has been awarded contract to build con- 
crete bridge over Suisun Creek, five miles 
west, for $5,950. ; 

Berlin, Conn.—The Berlin Construction 
Co., city, has secured the contract to con- 
struct a bridge at South Main st. 

Chicago, IIl_—Contracts were awarded as 
follows by the Board of Trustees of the 
Sanitary District of Chicago for construct- 
ing bridges over the North Shore Channel: 
West Railroad ave. bridge, to Fort Pitt 
Bridge Works, House Building, Pittsburg. 
Pa., at $7,836; Lincoln ave. bridge. to 
Toledo-Massillon Bridge Co., Toledo, O., at 
$9,858; Bryn Mawr ave. bridge, to Ken- 
wood Bridge Co., 164 Dearborn st., Chicago, 
at $2,832. 

Galena, IIl—W. H. Shone has_ secured 
contract to construct a bridge in Pleasant 
Valley, Jo Daviess County, at $4,500. 

Peoria, I!l—The Tremont Bridge & Con- 
erete Co. has secured contract to construct 
the 200-ft. span steel bridge across Mack- 
inaw, at Keefe’s Ford, in Dillon Township, 
at $7,089. re 

Crawfordsville, Ind.—The Commissioners 
of Montgomery County have awarded con- 
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tract for the construction of the Grant ave. 
bridge, a reinforced concrete arch struc- 
ture, to William Slattery. 
Manchester, la.—The Delaware 
Commissioners have awarded contract for 
erecting a concrete bridge over the Ma- 
quopeka River, at Bailey’s Ford, to N. M. 
Stark Bridge Co., of Des Moines, at $5,650. 


County 


Boston, Mass.—City Engineer Jackson 
has awarded a contract to W. H. Ellis for 
repairs on the draw fender pier of the 
Congress st. bridge for $2,963; Ellis was 
the lowest of three bidders; W. S. Rendle 
& Son bid $3,427 and George A. Cahill 


$3,375. 

Groveland, Mass.—The County Commis- 
soiners opened bids for the replanking of 
the Groveland bridge, from the draw to the 
Groveland side; Augustin Bourneuf, of 
Haverhill, bid $2,750, and John T. Smart, 
of Groveland, $2,350; contract was awarded 








to the latter. 

Leland, Miss.—The Joliet Steel Bridge 
Co. has been awarded contract by the 
Board of Supervisors for building a_ steel 
bridge with 18-ft. driveway and two 6-ft. 
walks over Deer Creek for $3,230. 

Kansas City, Mo.—The McClintic Mar- 


shall ‘Construction Co., Park Building, 
Pittsburg, Pa., has been awarded contract 
tor the construction of a large bridge across 


the Missouri River, at Kansas City, for the 
Terminal Railroad Co.; structure will re- 
quire about 13,500 tons of steel; the bridge 
will be of a varied type of construction 
with a lift span. 

Newark, N. J.—Awards of contracts for 
the erection of four county bridges were 
recommended by Bridge Committee of the 
Board of Freeholders; the Goellor Iron 
Works and A. E. Sanford Co. were lowest 


bidders for the West st. bridge, in Bloom- 
field, their combined bids amounting to 
$4,340. Joseph Befuno. at $424, received 
job of building a bridge at Gordonhurst 
ave., Montclair: he and the Goeller Iron 
Works obtained the contract for the Par- 
ker ave. bridge, in South Orange; their 
joint figure was $1,285. Silas B. Genung 
was the successful bidder for the Swamp 
road bridge, in Caldwell, his figure being 
$494. 

Summit, N. J.—Contract for building re- 
inforced concrete and steel arch bridge 
over the Passaic River at the end of Mor- 
ris turnpike, in Chatham, has been awarded 
by the joint Bridge Committee of Union 
and Morris Boards of Freeholders to the 
Lehigh Contracting Co., of Pennsylvania, 
on a bid of $12,500; there were eight other 


bids, all higher. 


Yonkers, N. Y.—Contract to construct 
the bridge over Nepperhan River, at Cen- 
ter st., was awarded to Molloy & Murray, 
at $7,040. 

Canton, O.—The Board of County Com- 
missioners have awarded contracts for 11 
culverts and four small bridges to low 


bidders as follows: 

To Hahn Bros.: 
Township, $278; 
ship, $228: H. 


Howenstine bridge, Pike 
} Pike Town- 


Lebeau bridge, 
jauman culvert, Sandy 








Township, $1! culvert No. 1, Stark Por- 
tage ditch, $293; culvert No. 2, Stark 
Portage ditch, $490; culvert No. 3, Stark- 
Portage ditch, $414: Holebaugh culvert, 


Marlboro Township, $297; 
Paris Township, $349.49. 

To William Vogt & Oberlin 
eulvert, Tuscarawas Township, $277.10; De- 
walt culvert, Jackson Township, $326.62. 

To Peter Schisler: Crissfell culvert. Os- 
naburg Township, $128: Trubey culvert, 
Sugar Creek ‘Township, $187.50: Beam 
bridge, Sugar Creek Township, $613.47; 
Fisher culvert, Sugar Creek Township, $134. 

To Emanuel Unkefer: F. Miller bridge, 
Paris Township, $310. 

Cleveland, O.—The saltimore & Ohio 
tailroad has awarded contracts for the 
erection of a double-track Sherzer rolling 
lift bridge across the Cuyahoga River at 
Cleveland, which will cost $275,000; the 
Pennsylvania Steel Co., of Steelton, Pa., 
will erect the superstructure and Charles 
A. Sims & Co., of Philadelphia, will build 
the substructure; work will be begun at 
ynce, under direct supervision r W. 5 
Bouton, Engineer of Bridges of the road, 
and it is expected to be ready for opera- 
tion about July 1, 1910. 

Columbus, O.—Contracts for the railroad 


Wernet culvert, 


sons: ce 


T! 


t 
ot 


and bridge at the Ohio State University 
were awarded as _ follows: Grading, to 


Columbus; 
& Son, Co- 


William H. Luchtenberg & Co., 
track laying, to D. E. Sullivan 
lumbus; substructure of bridge, to Acme 
Paving & Construction Co., Columbus: 
superstructure of bridge, to Mount Vernon 
Bridge Co., Columbus. 

Toledo, O.—The Commissioners of Fulton 
ind Lucas counties have awarded the con- 
tract for building small bridge over Ten 
Mile Creek, one mile east of Metamora, to 
he Toledo-Massillon Bridge Co., for $834; 
here were three bids submitted, the next 


lighest being $837 and the next $841. 
Texhoma, 
ridge northwest 


Okla.—Contract for the new 
of town has been let to 
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2atterson Bros., of Eldorado, Kan., whose 
bid was $2,147. 


Chambersburg, Pa.—W. H. Murphy has 
been awarded contract for constructing re- 
inforced concrete bridge, 30 ft. span, 14 
ft. roadway, over Back Creek, at Hun- 
secker’s Fording, Letterkenny ‘Township, 
for $747.50; A. Buchanan bid $1,000; Nelson 
Merydith Co., $1,143; J. S. Mellvaine & 
Co., $1, 728. 


Johnstown, Pa.—Contracts were awarded 
to the Fort Pitt Bridge Co., of Pittsburg, 
for the construction of a new steel bridge, 


crossing the Pennsylvania & Southern 
Cambria Railroad, near Johnstown, for 
highway and electric railway service, 525 
ft. long; the steel work alone will weigh 
250 tons; there were six bidders for the 


work, the bids being opened by G. Gud- 


mansan, the engineer in charge of the 
work in Pittsburg. 
Lebanon, Pa.—A. B. Zimmerman has 


been awarded contract by the County Com- 
missioners for painting bridges at 20c. per 





lin. ft., amounting to about $2,600. 
Following is the list of bidders and 
prices asked per lin. ft.; Edward lon- 
moyer, .04 (withdrawn by permission); A. 
B. Zimmerman, .20; Peterson Ferry, > 
Adam Allwein, 9; John A. Yingst, 


George F. Darkes, .35; John W. Hipple, 37; 
J. H. Spayd, .38; George G. H. Johnson, .43; 
John S. Spangler, .48; Howard Kunkleman, 
58; Carver & Snyder, .59, and A. D. Eber- 
sole, i 53 

York, Pa.—The 


York Bridge Co. has been 


awarded contract for building concrete 
bridge over stream on road from Rights- 


ville to Margueretta Furnace, Lower Wind- 


sor Township for $1,000. 


Decherd, Tenn.—The Nashville Bridge 
Co., of Nashville, has secured contract to 
construct a steel bridge, 420 ft. long, with 
concrete base work, across Boiling Fork 
of Elk River, between Decherd and Win- 
chester. 

Oakland, Cal.—City is considering con- 
struction of garbage crematory; cost $100,- 
ooo 

Sacramento, Cal.—Chief of Police Sulli- 
van has asked for a police automobile. 

Sacramento, Cal.—City Electrician Wat- 


kins has asked for $60,000 for placing elec- 


tric police and fire alarm systems under- 
ground. 

Sacramento, Cal.—The Pacific Gas & 
Electric Co. has asked permission to build 


wharf on water front between T and U sts. 








Athens, Ga.—Council has adopted bill 
providing for 9,000 hospital bonds. 

Atlanta, Ga.—Included in the $2,500,000 
for which the city hopes to issue bonds 
will be included $100,000 with which three 


new crematories will be erected; Committee 


appointed by Bond Commission to look into 
needs of Sanitary Department has recom- 
mended that this amount be set aside for 
this purpose. 

Washington, D. C.—A large concrete 


mixer will be purchased in 
the authorities of a city in Canada. <Ad- 
dress No. 8,749, Bureau of Manufactures. 

Yates City, Ill.—Dr. Standish, Galesburg. 
will plan park for this place. 

Bloomfield, Ind.—County 
will erect $2,500 jail; plans 
pared. 

Bluffton, Ind.—County 
have filed request for $13 
for installation of voting 
County. 

Greenfield, Ind.—Hancock County Com- 
missioners will ask County Council for $12,- 
C00 for purchase of voting machines. 

Baltimore, Md.—City Comptroller Harry 
FE. Hooper will expend $10,000 in improve- 
ments to Cross Street Market, including 
installation of better lighting fixtures. 

Gloucester, Mass.—Water Commissioners 
have voted to erect addition to department 
building on Arthur 


a short time by 


Commissioners 
are being pre- 


Commissioners 


.000 appropriation 
machines in Wells 


st. 


Springfield, Mass.—Business men and 
property owners have organized movement 


to compel Boston & Albany Railroad to 
enter and leave Springfield by means of 
a tunnel. 

Taunton, Mass.—Committee on Police 


Station has of 
Swasey for 

Bay City, 
advertised for 
Park. 

Grand Rapids, Mich.—City is considering 
construction of municipal garbage inciner- 
ating plant.—Alderman Frank Steinmann, 
Chairman Committee. 

Duluth, Minn.—The Park Board has ac- 
cepted plans by W. M. Manning, landscape 
architect, Minneapolis, for improvement of 
Lake Shore Park, 

Minneapolis, Minn. — Alderman Alonzo 
Hoar will introduce resolution at Council 
meeting providing for appointment of an 
Alderman from each ward to determine 
amount needed to equip city with street 
signs at every crossing, and to ask Board 
of Tax Levy to appropriate sum needed. 


approved plans Architect 
$30,000 station. 

Mich.—Park Commission has 
bids for improving Carroll 











283 


St. Paul, Minn.—Dr. G. A. Renz is urging 
purchase of 45 modern steel garbage wag- 
ons and erection of a crematory; cost 
about $75,000. : 

Winona, Minn.—The Board of Health will 
sprinkle entire city—streets, alleys and 
sidewalks—in order to fight epidemic of in- 
fantile paralysis. . : 

Independence, Mo.—City is considering 
erection of City Hall.—L. Jones, Mayor. 

Camden, N. J.—City has ordered issuance 
of $25,000 park bonds.—I. V. Bradley, Clerk 
of Council. ; 

Jersey City, N. J.—Shade Tree Commis- 
sion will ask for $138,000 for improvement 
to parks; Finance Board will be asked to 
issue $1,000,000 bonds to acquire parks and 
playgrounds. : 

Jersey City, N. J.—City has had tentative 
plans prepared for the construction of pub- 
lic dock on city’s South Cove property.— -J. 
E. Corlock, Street and Water Commissioner. 


Corning, N. Y¥.—Court House Park _ will 
have new concrete fountain which will be 
put in place as soon as bids can be ad- 
vertised for and a contract awarded. 

Geneva, N. Y.—Citizens are urging pur- 
chase of police patrol wagon. : 

Troy, N. Y.—City has awarded $15,000 
police department bonds to the Manutac- 
turers’ National Bank. 


Columbus, O.—City has rejected all bids 
for erecting three police sub-stations; con- 
tract will be let again about January 1. 

Norwalk, O.—Council is considering ques- 
tion of collection and disposal of garbage. 

Blackwell, Okla.—Architects Owen ®& 
Payson, Kansas City, have prepared plans 
for a city jail. 

Guthrie, Okla.—City is considering mak- 
ing new contract for sweeping and sprink- 
ling streets. 


Portland, Ore.—Bids will be received Au- 


gust 20 for constructing garbage crematory 
of 100 tons daily capacity.—A. L. Barbur, 
City Auditor. ; 

Pottstown, Pa.—VPolice are urging pur- 
chase of a patrol wagon. 


West Chester, Pa.—Borough Council is 
considering purchase of automobile to carry 
Council on official tours of inspection. 
Wilkes-Barre, Pa.—Park Commission will 
prepare estimate of cost of establishing 
public lavatories in old Court House yard. 
Bristol, Tenn.—Dr. Reeves, Chairman 


Health Board, will take up matter of pro- 
viding garbage system as recommended by 
Mayor Gannon. 

Memphis, Tenn.—Park Commission has 
rejected all bids for erection of carnivora 
and elephant house at Zoo, Overton Park 
L. M. Weathers, Architect.—Bobert Gallo- 
way, Chairman. 


Caldwell, Tex.—Citizens have voted $200.- 
000 improvement bonds. 

Fort Worth, Tex.—Citizens will vote, Au- 
gust 19, on $650,000 bonds for police and fire 
department buildings, and other improve- 
ments. 

Wheeling, W. Va.—Finance Committes 
has appropriated $8,000 for purchase of com- 
bination ambulance and patrol wagon. 

Kaukauna, Wis.—Icngineer S. L. Mann 
has under consideration proposed construc- 
tion of retaining wall along canal bank 

Milwaukee.—Mayor D. S. Rose will 
ommend purchase of property at Grand 


rec 


ave. and 16th sts for park purposes. 
Viroqua, Wis.—Architect A. E. Small 
Madison, has prepared plans for a $20,000 
jail and_= sheriff’s residence for Vernon 
County. 
Wausau, Wis.—Board of Public Works 


will at once prepare plans for City Hall 

Owen Sound, Ont., Can.—Council has 
appointed Committee to confer with Mr. 
V. P. Telford in securing a drydock for 
the town and to secure the services of an 
engineer to prepare plans and estimates for 
same. 


BIDS RECEIVED AND CON- 
TRACTS AWARDED 


Jonesboro, Ark.—Bids were received at 
the Craighead County Court House for dig- 
ging the Big and Little Bay ditches in- 
volving over thirty miles of canal work 


Poinsett County 
from companies 


extending from Greene to 
lines, and representatives 
in this city and other parts of Arkansas 
competed with rival bidders of Chicago, 
St. Louis and New York and cities of In- 
diana. The Little Bay contract was final- 
ly awarded to Clyde A. Walb of Lagrange, 


Ind., at $10.89, while the low bidders re- 
ceiving the Hig sav work were Engel 
Bros. of Monterey, Ind., the price being 
$8.35. The estimated cost to the county 
for digging ditches is over $80,000. 
Wilmington, Del.—The Richard Dredging 
Co., of Philadelphia, submitted low bid at 
19c. per yd. for dredging Cooper’s Creek 


for the U. S. Engineer’s Office. 

Ottawa, III.—C. S. Avers has been award- 
ed contract for cleaning certain streets and 
alleys and removing garbage, ashes, etc. 

South Bend, Ind.—The Studebaker Bros. 
Mfg. Co. has been awarded contract for 
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furnishing patrol wagon for $830; the 
Winkler Bros, Mfg. Co. bid $838; the new 
wagon will be covered, regulation width, 
10 ft. long, and over 9 ft. high; wheels will 
be of Archibald roller make, fitted with 
rubber tires and friction brake, operating 


similar to those on automobiles. 

Vincennes, Ind.—One of the largest levee 
contracts ever let in Knox County was 
given out by the County Surveyor to E. 
P. Snapp, of Busseron Township, at $42,- 
000; levee is to be eleven miles long and 
will protect and reclaim about 10,000 acres 
of lowland. 

Boston, Mass.—The lowest bid among the 
proposals opened by the Metropolitan Park 
Commissioners for building retaining walls 
along Alewife Brook, in Cambridge, Somer- 
ville and Arlington, was $26,700, made by 
Bruno & Petitti; five other bids were sub- 
mitted. 

The lowest bid among the _ proposals 
opened by the Charles River Basin Com- 
missioners for excavating a channel in the 
Charles, between the Galen street bridge 
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in Watertown and the first dam above, was 
$13,100, made by Cavanagh Bros.; three 
other contractors submitted bids. 

New Bedford, Mass.—Bids submitted to 
furnish Water Department with a carload 
of chestnut sleepers—about 400—f. o. b., at 
Braley’s station, were opened by Superin- 
tendent Coggeshall, and on his proposal to 
furnish the sleepers at 57c. each, as per 
specifications, J. P. Pierce, of Myricks, was 
awarded the contract; Herman Pierce, of 


Taunton. had a bid at 63c. each, and Otis 
A. Thayer, of Taunton, wanted 59c. 

Scranton, Pa.—The following bids were 
received by Councils for erecting brick 
structures: 


Fire house on South Irving ave., in 19th 
Ward: For building—Hower & Stender, $6-, 
050.81; Spruks Bros., $6,808; Kirchoff & 
Heidrick, $6,350; Woelkers & Beilman, $6,- 


955; Frank Ricca, $6,441.98; S. Sykes & 
Son, $6,636; Ludwig T. Stipp, $6,378. For 


Monies, Knox 





steam heating and plumbing 


& Co., $1,238: Edward Biesing, $1,127; 
Scott Heating Co., $1,124; Myer Bros., $1,- 
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059; Kempter & Claus, $1,406 (no check); 
Wardell & Barrett, $1,095; Gaylord, But- 
ler & Co. (steam heat), $537. 

Fire house on Cameron ave., 21st Ward: 
Woelkers & Beilman, $7,877; Hower & 
Stender, $7,834.74; Frank Ricca, $7,739.86. 
For heating and plumbing—Edward Bies- 
ing, $1,100; Scott Heating Co., $1,253; 
Thomas Saville, $1,250; Wardell & Barrett, 





$1,279; Gaylord, Butler & Co. (steam heat), 
$487. 

Police station at Jackson st. and KEd- 
wards court: S. Sykes & Sons, $10,385; 
Frank Ricca, $9,895; White Quarry Co., 
$9,520; F. V. Leitner, $9,400; F. E. Sykes 
& Co., $9,700; Woelkers & Beilman, $10,- 
682; Ludwig T. Stipp, $9,514. 


Seattle, Wash.—The following contracts 
have been received by Major C. W. Kutz 


for construction of the Lake Washington 
Canal: Andrew Peterson, excavation, 65c. 
per cu. yd.; C. J. Erickson, 35c., or if the 
amount exceeds 270,000 cu. yds., 30c.; Da- 
denhaueser & Hull, 35c. 


TOO LATE FOR CLASSIFICATION 


STREET IMPROVEMENTS 

Indianapolis, Ind.—City has rejected bids 
for paving Kentucky ave.; new bids will be 
asked at once. 

Indianapolis, Ind.—Board of Public Works 
has ordered plans for permanent paving on 
South Audubon road. 

Council Bluffs, la.—Bids will be received 


August 23, noon, for 15,000 ft. of artificial 


stone sidewalks. 

Des Moines, la.—Bids wil be received, 
Aug. 23, 10 A.M., for curbing E. 3d st. 
A. J. Mathis, Mayor; Geo. F. Poorman, 
City Clerk. 

Louisville, Ky.—Bids will be received 


Aug. 27 by Board of Public Works for $58,- 
000 worth of street construction. 

Lexington, Ky.—Bids will be received 
Aug. 19, noon, for construction of gray 
limestone curbing on North Limestone st. 
John Stann, Mayor. 

Boston, Mass.—Street Commissioners will 
lay out and construct Opena pl. 

Holyoke, Mass.—An expenditure of more 
than $25,000 must be made on High st. by 
Board of Public Works next vear. 

Grand Rapids, Mich.—Bids will be re- 
ceived by Itasca County Board of Com- 
missioners Aug. 23, 10 A.M., for construct- 
ing a portion of county road No. 63.—M. A 
Spang, County Auditor. 

Grand Rapids, Mich.—Bids will be re- 
ceived Aug. 20, 8 P.M., for construction of 
176 lin. ft. of stone crosswalks.—J. W. Hig- 
gins, Borough Woodruff, 
Clerk. 

Jersey City, N. J.—Bids will be received 
August 25, 4 p. m., for improvement of 6 
streets.—J. H. Londrigan, City Clerk. 

Roselle Park, N. J.—Bids will be received 
Aug. 20, 8 P.M., for construction of 176 lin. 
ft. of stone crosswalks.—J. W. Higgins, 
Borough Engineer; A. M. Woodruff, Clerk. 

Bismarck, N. D.—Citizens have voted $5,- 
000 to build street crossings. 

Canton, O.—Bids will be received Aug. 
21, 9 A.M., for grading the new road lead- 
ing from Ackers school house to the Can- 
ton and Akron road.—Geo. A. Wise, Clerk 
Board of Trustees of Lake Township. 

Carrollton, O.—Bids will be recieved Aug. 
26, noon, by Carroll County Commissioners 
for grading and macadamizing 1.05 miles of 
road in Center Township; cost $6,845.—QJ. 
C. Wonders, State Highway Commissioner. 

Defiance, O.—Council has voted $12,000 
additional to $638,000 for municipal improve- 
ments to be put through this season, mak- 
ing a total of $75.000, to defray the cost of 
the extension of Kast Hopkins st., the fill- 
ing in of the Preston Run street car trestle 
and the construction of three new sewers 
in South Defiance. 

McAlester, Okla.—Bids will be received 
9:30 A.M., Aug. 23, for constructing approx - 
imately 9,940 sq. yds. vitrified block pave- 
ment on conerete base with concrete curbs 
and gutters.—J. Phelan, City Engineer; J. 
M. Gannaway, City Clerk. 

Oklahoma, Okla.—Bids will be 
Aug. 23, 5 P.M., for two paving jobs. 


Engineer; A. M. 


received 
Bob 


Parman, City Clerk. 

Danville, Pa.—City will pave portion of 
Mast Market st. with vit. paving brick. 
H. B. Patton, Borough Secretary. 

Hazleton, Pa.—West Hazleton Council 


has decided to accept aid of State Highway 
Department in paving principal street. 
Wellsboro, Pa.—Borough will soon let 
contract for substituting cement founda- 
tion instead of gravel, as let by State; also 


for additional brick paving. 
Williamsport, Pa.—City Engineer Otto 
has concluded that the appropriation of 


$15,000 for the repairs to the asphalt pave- 
ments will be sufficient to pay for all of the 
repair 


work necessary. 


Pawtucket, R. 1.—Commissioner of Pub- 
lic Works Gill is testing various dust lay- 
ing preparations. 

South Kingston, R. 1.—Town Council has 
decided to build road in southwest part of 
town. 

Lexington, Tenn.—Mayor and Board of 
Aldermen will issue $10,000 worth of bonds 
in order to gravel every street in the town; 
bonds have been placed and committee 
consisting of L. T. Fielder, C. F. McHaney 
and Felix Creasy has been appointed to 
make contracts with surveyor and dealers 
in gravel. 

Ottawa, Ont., Can.—Oil is favored for the 
streets by City Engineer Ker, who has re- 
turned from Toronto, where he, in company 
with Comptroller Wilson, looked into the 
question of oiling streets in place of sprink- 
ling them. 


BIDS RECEIVED 


Wellsboro, Pa.—At Harrisburg Aug. 11 
bids were opened for paving Main st.. 
there being many bidders, including John 
Bradley of Corning and M. H. Stebbins of 
Wellsboro; contract was awarded to W. 
H. Lyons of Sunbury. 

Rocester, N. Y.—Low bidders on work 


for which bids have been opened by Board 
of Contract have been compiled as _ fol- 
lows: Gilmore st. brick pavement, W. A. 
Margrander, $6,007; Woodford st. asphalt 
pavement, Whitmore, Rauber & Vicinus, 
$3,981.60; Rutgers st. asphalt pavement, 
Whitmore, Rauber & Vicinus, $2,617.90. 


SEWERAGE 


South Bend, Ind.—City and County 
Health Authorities wiil soon ask Council to 
pass an ordinance making it compulsory for 
parties to connect with sewers upon all 
streets where sewers have been built. 

Omaha, Neb.—Bids will be received Au- 
gust 23 for construction of sewers in three 


districts.—D. B. Butler, City Clerk. 
Altoona, Pa. — Pennsylvania Railroad 
Company, as well as city, will be con- 


fronted with necessity at an early date of 
making provision for the disposition of 
sewage emptied into open sewer east of 
city. 

Houston, Tex.—Plans for sanitary sewers 
to be constructed in Ist and 6th Wards 
have been approved by Council. Bids will be 
received August 30. 

Wabash, Ind.—Bids will be received Aug. 


25, 6 P.M., for construction of combined 
storm and local sanitary sewer in Noble 
st.—Freemont McLees, City Clerk. 


Dubuque, la.—Bids will be received Aug. 


19, 8 P.M., for constructing 1,800 ft. of 8- 
in. tile pipe sewer and 8 manholes.—Ed- 
mund A. Linehan, City Clerk. 

Eldora, ta.—Bids will be received Aug. 
20, noon, for constructing tile ditch and 
drains in Districts No. 10, 11 and 12.—R. 
A. Vigars, Auditor, Hardin County. 


Webster, l!a.—Bids will be received by 
Board of Supervisors of Hamilton County 
Sept. 7, noon, for construction of seven tile 
drainage ditches; 71,000 ft. of tile will be 
needed; also manholes and bulkheads.—2J. 
A. Stover, County Auditor. 

Frankfort, Ky.—Mayor Hume has recom- 
mended abolishment of office of City Mar- 


shal and the turning over of the $1,200 
yearly salary into fund for better sewers. 


Mankato, Minn.—Bids will be received by 


Board of Public Works Aug. 20, 2 P.M., 
for constructing a sanitary sewer in 6th 


st.—J. N. Day, President. 

Yonkers, N. Y¥Y.—State Board of Health is 
considering plans for proposed Nepperhan 
Valley sewer. 

Carthage, O.—Citizens will vote Sept. 21 


on $25,000 bonds for sewers and sewage dis- 

posal plant and $7,500 for right of way. 
Hartshorne, Okla.—Bids will be received 

Sept. 13, 8 P.M., for constructing a system 

of sanitary sewers.—F. C. Savage, Mayor; 

I. D. Patterson, City Clerk. 
McAlester, Okla.—Bids will be received 

Aug. 23, 7:30 P.M., for constructing sewers. 
L. M. Gannaway, City Clerk. 


Grand Rapids, Wis.—Bids will be re- 
ceived Aug. 20, 2 P.M., for constructing a 
sewer in intersection of Witter and Elm 


Pomainville, Chairman Board 


Works. 
BIDS RECEIVED 


Chandler, Okla.—\W. W. Cook & Son, 
Wagoner, Okla., have been awarded a con- 
ract for sewer construction amounting to 
$17,685.94. Other bids received were F. W. 
Roberts, $18,329.25; J. W. Kelso, $18,068.26; 


sts.—Frank 
of Public 


Tulsa Eng. Co., $17,948.65; Storkey, Lee & 
Niles, $19,062.14; Herman Con. Co., $21,- 
393.381: Geo. Erickson, $20,109.52.—J. B 
Foster, City Clerk. 


WATER SUPPLY 


Clarksville, la.—Bids will be received by 
the Town Clerk Aug. 238, noon, for con- 
struction of water mains.—F. M. Forney, 
Mayor. o 

Clinton, la.—Bids will be received Aug. 
23 for system of water works.—C. H. 
Chase, Engineer. 

Antioch, IIl.—Bids will be received Aug. 
21, for construction of water tank.—L. M. 


Hughes, Village Clerk. : 
Bioomington, IIl.—Bids will be received 
by the Board of Local Improvements Sept. 


2, 2 P.M., for constructing water mains 
in several streets.—R. L. Carlock, Chair- 
man. 

Jasper, Ind—The Farmers & Merchants’ 


Rank has secured $4,000 reservoir bonds at 
a premium of $18.50. 

Louisville, Ky.—Aldermen are 
ing installation of 58 hydrants. 


consider- 


Fall River, Mass.—Mayor Coughlin, City 
Iingineer Borden and other officials have 
visited Springfield to look over filtration 


plant to get ideas for purification of local 
supply; $200,000 is available. 

Stewartsville, N. J.—State Water Supply 
Commission has given permission to Hopat- 
cong Water Co., of Warren County, to ex- 
tend water mains into town. 


Barker, N. Y.—Village will secure a 
water supply; expert engineer has been 
selected. 

Poughkeepsie, N. Y. — Superintendent 


Harding will purchase a quantity of iron 
water pipe. 

Grand Forks, N. D.—City Engineer has 
submitted plans and specifications for a 
new water main extending from the pump- 
ing station on Franklin ave. to 5th st.; es- 
timated cost, $2,500. : 

Hartshorne, Okla.—Bids will be received 
Sept. 13, 8 p. m., for constructing a system 
of water works.—F. C. Savage, Mayor. | 

Harrisville, R. 1.—Taxpayers are consid- 
ering matter of installing water service for 
fire protection. 

Jacksboro, Tex.—Council has ordered 
election September 15 on $27,500 bonds fo! 
construction of water works system. 


LIGHTING AND POWER 


Haverhill, Mass.—The outlay of $1,000,00\ 
in construction of plant that will suppl) 


gas for Braintree, Rockland, Abington 
Whitman and Weymouth, and eventually 
Hingham, Randolph, Holbrook, Cohasset 


and Nantasket Beach, is contemplated by 
the Plymouth County Gas & Power Co., 0! 











